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DEFENDANT AETNA'S EXHIBIT B. 

BEDFORD PUBLIC SCHOOLS 
369 Lexington Avenue, Mount Kisco, N.Y. 


MEMORANDUM 


Tot Duane R* Ahlf 

• * * r 

Front Char lee W. Fowler 

• .1 

Ret Summary of evente leading to the contract between 

Fabrizio and Martin and the Board of Education 

* 

Datet January 3, 1966 

f 

At your request I am summarizing in this memorandum the facts 
and events as I knew them relative to the Bond Issue and subsequent 
contract for the Middle School* 1 

Zn 1961, the Board of Education selected The Architects Collab¬ 
orative as architects to serve on three projects in - this districts 

a) an addition to the Pound Ridge School 

b) renovation of the Mount Kisco Elementary School, and 

c) construction of a Middle School. 

On March 15, 1962 a Special Meeting of the District Voters approved 
a resolution authorizing the expenditure of $165,000 in architectural 
and engineering fees in connection with the planning of the Middle 
School. As you may know, this is somewhat a departure from normal 
procedures in school construction in New York State: that is, normally 
a school employs an architect for only preliminary drawings sufficient 
to yield an estimate of the cost of construction. The public is then 
invited to approve a Bond Issue in the amount of the architect's 
estimate. Once having secured that approval, the architect goes ahead 
with working drawings and specifications and the project is bid. 
Hopefully the bids will come within the dollar amount approved by the 
; voters* It is my understanding that this new approach was champio.cd 
by Mr* Vsn Allsburg and conceived by Mr. Bill Feathers also of Bedford 
Village. In essence there were to be two advantages to the procedure: 

a) the Board would not be subject to the position of ha vine, to 
go back to the voters a second time should the architectural 
estimates be too low, and 

b) bidders on the project would not have a bond issue figure to 

"shqot at" in preparing their bids. 

• • . * . t • 

. 







.DEFENDANT AETNA'S EXHIBIT B 
Memorandum to Duane R. Ahlf -2- 


January 3, 1966 


Because of a pronounced philosophical split on the Board of 
Education, the planning stages for the building took an inordinate 
amount of time. However in December of ^963, plana and specifica¬ 
tions were finished and public notices iiviting bids were published. 
°n January 7. 1964 the bids were opened in the offices of the Board 
of Education. The following were the base bids and the bids on 
Alternate 3 (track) for the three low bidders on the general construc¬ 
tion work (the other three mechanical bids not being significant to 
the issue at hand)t • 


Name 


Rand Construction Company 


Base Bid 
$2,276,800 


Fabrizio & Martin Const. Company 2,326,000 


Alternate 3 (track ) 
$90,000 
99,000 


Walter A. Stanley Company 


1/7/64 - A study session of the Board was held this evening so that 
Board members might examine the results of the bidding. 

It was agreed that the reliability of the low bidders would 
be investigated and that the Superintendent of Schools would 
prepare a memorandum listing his priority of the various 
alternates that were included in the bidding. 

1/a 0/64- A letter was received from Fabrizio and Martin dated 

January 9, 1964 advising the Board that their bid proposal 
was in error and requesting permission to either adjust the 
error or withdraw their bid without penalty. Thev identified 
. the amount of the error to be $171,000 which should have been 
added to the base bid. (See Exhibit A) 

1/14/64- A study session of the Board was held at which time the 

January 9 letter of Fabrizio and Martin was reviewed by the 
Board, and the Board agreed that no action should be taken 
at that time. The Board also reviewed certain unit prices 
submitted with the bid of the Rand Construction Company and 
• noted that they were considerably higher, than those submitted 
by Fabrizio and Martin. The Board asked the architect to: 

a) indicate what they (TAC) felt fair unit prices should be. 

b) contact tha Rand Construction Company and tell them that 
their unit prices were out—of—line, and see if they would 

consider negotiating. 


2,549,000 


135,000 




4 


8 


DEFENDANT AETNA'f EXHIBIT B 

Memorandum to Duane R. Ahlf -3- January 3, 1966 

1/20/64 The Board of Education held a study session at which .time 
it was agreed that Raymond Carter and Chip Harkncss would * 
confer with Rand Construction Company to see if they would 
lower their unit prices. 

1/21/64 The Board o* Education received a letter from the Rand 

Construction Company, apparent low bidder, agreeing to re¬ 
duce certain unit prices as requested by the architect and 
the Board attorney. • 

1/22/64 - A special public meeting of the Board of Education was hold 
"'hich time by a 3 to 2 vote (Sinde^band and Hart opposed) 
a resolution was approved calling for a special district . 
meeting on February 20 to appr.. te the Middle School Bond 
Issue with a maximum cost of $4,050,000 and a separate 
proposition on the track in the amount of $95,000. The Board 
also awarded that evening the contracts to the four prime 
contractors on the condition that the Bond Issue would be 
.. approved. 

l/23/6*if Ray Carter notified the Rand Construction Company that the 
Board had awarded the contract contingent upon the success 
of the February 20 Bond Issue. Shortly after this time, 

Rand requested additional copies of plans and specifications 
so that he could begin work ao soon as possible. Also 
following this meeting, the necessary legal advertising for 
• a special school district vote was begun. 

After the Special Public Meeting at which Mr. Sindeband and 
Mr. Hart voted against the proposed Bond Issue, Dr. Russell became 
concerned about the influence these two Board members might have on 
the public in terms of the vote on the Middle School. He reasoned that 
sine* their main reservation with the Bond Issue was not the basic 
school itself, but an item of the equipment and Dial Select System. 

Dr. Russell then proposed in a secret Board meeting at Mr. VanAllsburg•s 
house that war. not attended by the Superintendent of Schools, that a 
compromise be reached and eliminate $250,000 worth of equipment and 
the Dial Select .System, Since the advertising had already begun for 
a vote on February 20, they felt that the best way to accomplish this 
was to call a Special Public Meeting and adopt a resolution stating 
that it is the present intention of the Board to issue no : more than 
$3,800,000 worth of Serial Bonds even though an authorization might 
be approved on February 20, 1964 for the issuance of $4,050,000. 

motion was unanimously approved at a Special Meeting of the Board 
held on January 29, 1964. 


f 
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* DEFENDANT AETNA'S EXHIBIT B 

Memorandum to Duane H. AhIf 4 


January 3, 1966 


2/5/64 - A telegram was received at the Board office on the afternoon 

of February 5, 1964 from the Rand Construction Company which 
read: 


.2/12/64 


"Gentlemen: We hereby withdraw our bids for general construc¬ 
tion - Middle School due to a discovery of mathematical errors 
in the computation thereof. The offer to submit evidence of 
such errors at such time and place as vou desire." 


2/7/64 - 


The Board of Education met in study session and reviewed the 
telegram that had been received from the Rand Construction 
Company. On the advice of Attorney Carter, they scheduled a 
meeting with representatives of the Rand Construction Company 
for February 8, 1964. 


2/8/64 - 


The Board met with the President of the Rand Construction 
Company and his attorney. These representatives of the Company 
explained how the error was made and then left the meeting. 

The Board with Attorney Carter present, agreed that it would 
be best if they obtained the opinion of an additional counsel 
who was well known in the field of construction work. 


2/10/64 - 


While I was attending the AASA Convention in Atlantic City, 

I understand that the Board of Education met with Walter A. 
Stanley Construction Company and Fabrizio and Martin in order 
to discuss this matter. 


'The Board met for the first time with its special counsel, 
Mr. Spencer. Quote from study session minutes of this date: 


"Mr. Van Allsburg reported on a telephone conversation he had 
had with Mr. Harkness of The Architects Collaborative in 
which it was determined that through certain changes in the 
contractor's procedures as well k'.s removal of certain items in 
the base plans, the Fabrizio and Martin bid could come within 
the $3,800,000 budget figure." 


2/14/64 - 


Because the holding period for the bid was coming to an end. 
Attorney Carter wrote to each of the contractors and requested 
that they increase their holding period from 70 to 100 days. 
Exhibits B and C Contain Fabrizio and Martin's response to 
that request. 


N 


/ 


A 
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DEFENDANT AETNA'S EXHIBIT B j/; a ^ * 

Vt : FABRIZIO.& MARTIN, Incorporated .. |i 

S\ " * ^Building @ontraelor». ' 

’ O. OOX OV * • 1002 R POST ROAD . • • OA^ISN. CONN. 00021 . 


.PHONB OUVU 0-4400 . OUVM 0-3020 


V:,; v, 

1 , ( I'M 


ooMnrrt rACiuTUJ 
■ #CHOOUB. IH»r»TUTlOMAL * 

COWMCACtAb •UlLOtHO I 


February17, 1964 

9 - ' 


’•1 Ur. Raymond A. Carter ■■X-‘ , 

Parker, Du ryes, Benjamin, Zunino It Malone . 

1 East 44th Street 
N c* York 17, Nc« York 

• • > * . * ’ 

. Re* Middle SohooL 
,- ; V Bedford, !1ew York 

■■ ;•'« '• 

; Dear Mr. Carter* 

, FkOLOSED P‘EA8£ FIND MY SIGNATURE ON THE COPY OF THE LETTER 
t5 ^OREAOE THE HOLDING PERIOD OF THE BID, AS PER YOuR LETTER 

AND OUR CONVERSATION. 

fi:’ ‘ ~ 

DO HE HAIVER ANY RIGHTS H, IOH HE MAY HAVE. 

V Smould any of the suooontraotors that ue have oeleoted or are 
V;'-:-LOH BIDDERS REFUSE TO «° ALONG HiTH THIS ^TENSION, 


.j-MV • Afv.'Si• ^ v 

•ViNOEci.T Faorieio 

£mOi * ’ fr* ,V r • ’ *■ *’* *• * *• • 

. • - •# • i 


J 










• P - . • u 

'i .*"<*, v;J11 1/ 

' :> • > .v'*!..<.;»•‘y \ - 

.‘•‘V*’. u '*&£'. .‘y* DEFENDANT AETNA'S EXHIBIT B 

■ .. lZ-S.lrmZ» 

du «yee. benjamin, zunino e malone . vV » . / 

• '." v */ v :;>i! 1 1 44 th strkct. new vork 17. n. y. * 4 

! ropy 


• I* . .ft , 

f .:» 

# V. •• v •* ’. 


i# ' r v, ,' • /;; 

’ 1 V’V;.' # •. * 


..V-'iV.yr. 

, i •} * , 

/;•' >v >v . 
r. /. >v* 


*.*/ •/.* 
•. <*.w ##, v. 

•> vV: 


;*• : { : Messrs. Fabrazio & Martin *J v? : •• ; v-j* -AV ^.'^’r 'Y ." / ' " 

Mv;;: low roat mad • - •• • ■•>/'• ••'. • '• > 4 ’*. 

r*Darien, Connecticut. \ • V'-' y _* v, • • 

• !/• v ‘t« ■•'.*•. li\ wvOmjC* •.) 

' ij" Attention of Mr. JFabraaio. ; V :•<*'; /' *y ; : 

v ;-. ' If' ..I M -.'' '• ■' . . ^ •'/: 

•• -V • Bedford Central-Middle School. i 

i : ■ . . , . ... . . . . \ 

Mr.’Fabraaioi •' ! L' v • 

,/ \.* • ’ •- • . 

'yAs you were advised, Rand Construction Company, by tula- 
r’r’v^/r gram dated February 5, 1964, withdraw its bid for the general con- * 

« struct ion and site work. The School Board is wrestling with the 

• problem created by that telegram, Fabrazio & Martin were the 
^ - second low bidder for this work. 

. '}.• >»:• -;j ^ • . 

!*>■ You adviced mo orally today that Fabrazio & Martin would 

V* 1 hold its bid for the general construction and site work for another ... 

thirty days (or a total of one hundred days from January 7), and 
Y.T. that upon behalf of your firm yo> would be willing to sign-a letter 

:^-.;.to'thia affect.:;- Yy.; . ' 

. -v 1 •'.. • v*' ■ ' v , 

Z enclose a'copy of this letter which, for your convenience, 
?.%' may bei signed and returned to me. *• A stamped addressed envelope is. 

■ U " very truly yours, V ^ ; Y Y 

*.* r *‘- v;V ’ ' ' • •••♦.’ ) 


; i \-.Enclosures • 

.#.5;?•;; •• :v ■ 


J V- 


• v* 

*. .:?V 

: • • ^ , < i • 


Raymond A. Carter 


vv', 1 :-?*'’ • * ' ■’ " *• . . . 

The bld submitted on’January 7, 1964, for the general construction 

and site work on the Middle School Is hereby amended to increase 
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• 1 DEFENDANT AETNA'S EXHIBIT B 

Memorandum to Duane R. Ahlf 


January 3, 1966 


Some time between the period ^bruary 12^1964 and 

Mr. van Allsburg was in r “* io a nd they came to terms privately 
in turn was in contact with Fabri Y . in order to do the 

a. to how the specifications h ^ n “ 0 b \ba t the administration 

30b “t"** « a£Ti^ to make ^recommendation on what should be in- 

: ^in-tht 517UOOO reduction. Dr^ Richter had aliens e Richtor ^ 

-rrr^r.: :r.::£tr h ;.n^ ^ « UP on 

himself to engineer this whoxe project. 

1/16/64 - Howard Lynch came to my office on the afternoon of March 16 
2/16/ with a copy of a letter from Joseph Schappa of T * C . to , ibit E 

Ko rhanaed in order to accommodate the $17i,uuu erro 
p°abrLio" 9 btdl A. I examined the letter, my attention was 
. iiwnediately brought to the fact that: 

a) changes of the sort proposed in this letter actually 
made 9 this a completely new project and one which I 
thought should have been subject to rebidding, an 

b) this letter demonstrated that ^/^“"'^“oo'desprte 
school district on the track would be $ 109,200 despi 
the fact that the second proposition at the Februa y 
meeting read as follows: 

"RESOLVED: (a^ That the Board ofjducation^s^hereby^authorioed^^ ^ 

S e B "ld™ 9 ? U in S .the Town of Bedford in ^^ 
eluding construction ofa new >running track and football^ 

ment of existing basketball, aBe d to ex nend therefor an amount 

and necessary drainage improvemen . . .05 000 (Underscoring mine), 

■not to excess the estimated .maximum ^ .^/tLrefor to be collected 
(b) a tax of not exceeding $95,000 is^o^^ ^ tax bond . in the 

principal 1 amount exceeding $95,000 are authorized to be issued 

and the tax is voted to pay the interest on said bonds. 

.. i 0 t-tpr I called Dr. Richter who was at his homo 
After reviewing the letter I caiiea u house and d i 8 cuss the matter. 

and he'invited Howard and roe to come ietter said and what action 

«. *P #nt r .ft.r W 1 .a 9 tiifyinrour«lve:“e f.lt that this 

was contemplated, and after satis Jr * niaaal we placed a call to 

Mr«rt«“t^i e .*o t f‘f i ici y inT.w P Vork City. Both Charle. Richter and 1 

.poke to Mr. Crt« .xpr...ing our concrn .t the mann.r in Which this 
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DEFENDANT AETNA'S EXHIBIT B 


% 


FABRIZIO & MARTIN, Incorporated 

. . GBuilding (Sonlnulon . • ' 

• V.»v a km • • * 1062 h post roao • •. oarien. conn. 00021 
. : • Rmoni ouvnt 6<4400• OUvm iMOill 


\ . . • ■ • IIVIII UUVOI 

' [■-. •; • .}.•>• 
7j*P ,c r - ■ ••• 

• • •*., # ’ A• • •• • » ■ 

‘ • • • ' . ».V • V *• i • 

• * * v«* * * • .. .*•••• \ t »• * 


coMPurr* facilftiu ro« 

SCHOOL*. IH*T|TUTtOWAL • 
COMMUK WU. OWIUttMO 


, •. * , 1 ■ 


1 ;»■ 


February 18, 1964 


• Mr. E. J. Van Allsburc 
President or the Boars 
I?/? Boars or Eduoation 
130 Main Street 
, Mount Kiwoo* New York 


l ii i». , 


* t 1 

. •• 1 . . »'i 
.1 ... ii- 


Re 1 Middle Sohool 

Bedford, New York 


' Dear Siri 


, . ; • Tmib letter will oertiey to the Board or Eduoation that ir 

WE ARE AWARDED THE GENERAL CONBTRUOTION AND SlTE WORK OONTRAOT 

for the Middle.9ohool at our bid ri cures, it is our intentions 




1* To WITHDRAW OUR LETTER TO THE BOARD Or EduOAYION DATED 

January 9, 1964* 


’.T;: ! To INTER INTO A OONTRAOT FOR THE WORK. * 

. . :• . .. ... • t . ... 


3- TO STARf THE PROJECT AB BOON AW WEATHER PERMITS. 


jy.r,V r :.; ‘ . v.v v '. • 


. Sincerely yours, 


r ABRIZlO It MARTIN. 


■ ;•••:. :7 .VFiBB ;p» 

■ , ,;"!y ,;* 


VlNOENT FABRUIO 

President ' 


■ ■ ' •: • .*! 1 :•: ) ■• .. . t - 


* * 1 •* • 


/ 
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DEFENDANT AETNA'S EXHIBIT B 


Alternate No. 3 will bo modified in accordance with our drawinn. 
dated March 10, 1964 and titled Alternate Schcine No. 1 for 
Football Field and Running Track. Contractor shall include in 
this. Alternate No, 3 a cash allowance of $1,677 in the agreed 
upon price. Annexed hereto and Marked Exhibit "C" is a drawin? 
defining the modification. 

Datedi N«w.York, N.Y., Karch t? ", 1964. 


FADRIZIO & MARTIN, INCORPORATED 


President 


BOARD OF EDUCATION, CENTRAL SCHOOL 
DISTRICT NO. 2 OF THE TOWNS OF 
BEDFORD, NEW CASTLE, NORTH CASTLE 
and POUND RIDGE, NEW YORK. 


/Witness; 


President 
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DEFENDANT AETNA'S EXHIBIT B 

Memorandum to Duane R. Ahlf -6- January 3, 1966 

was being handled. Mr. Carter dismissed our concern lightly, saying 
that this was the will of the Board and there was cor^inly nothing 
wrong with it. 

i 

Howard had also informed me during the course of the day that 
Mr. Van Allsburg had called him and requested that I have delivered 
to Mr. Carter's office on the following day, the school district Seal 
to be used in signing the contract. 

3/17/64 - After consultation again with Superintendent Richter, I 

• dictated and signed the letter contained in Exhibit E. This 
letter was personally delivered together with the Seal of the 
school district by Martin J. Carr, a custodian at The Fox Lane 
school. Mr. Carr was given instructions to personally hand 
the letter and the Seal to Mr. Van Allsburg, and the letter 
was affixed to the Seal in such a way that the Seal could not 
be used without removing the letter first. You will see in 
Exhibit F and G that I 'have notarized statements as to the 
contents of the letter from Mrs.'Riker, and said delivery 
from Mr. Carr. 

After transmitting the letter to Mr. Van Allsburg by Mr. Carr, I 
called Dr. Russell who was Vice-President of the Board of Education 
and told him that I wovjld like to meet with him immediately. I went 
to his office and persohally handed to him his copy of this letter to 
Mr. Van Allsburg. I asked Dr. Russell whether he was aware of the 
"arrangements" that had been made with Fabrizio and Martin. He told me 
that he was not and that he was terribly concerned with what I had shown 
> him. He immediately placed a call to Israel Machtey but was unable to 
reach him at that time. 

. Later that afternoon, Dr. Lynch came to my office and informed me 

that Mr. Vah Allsburg had called, and wa- "boiling mad." He ordered 
Howard to destroy every copy of the letter of March 10 from Schappa 
to Carter, as well as all copies of the letter I had sent to 
Mr. Van Allsburg that day. Needless to say, I immediately took pre¬ 
cautions to see that my copy of the correspondence was placed securely 
in a safe deposit box. *. 

At approximately 6:00 p.m. that evening. Dr. Russell called me at 
my home and told me that he had talkei. at some length with Mr. Machtoy 
who had been in touch withi Mr. Van Allsburg, and it was their feeling 
■that while this was probably not the most proper way to handle this 
. business, that the best interest of the rchool district would be served 
not to interfere with it at this time so that the •.building could be 
built properly and it occupied by September 1965. (Hai) 

. . *. 


i 
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DEFENDANT AETNA'S EXHIBIT B 


V y ‘ fv.'l «t.i . 1 . »' 

This is to certify that 1, Helen M. Hiker, era employed as secretary in the offices 
r of the Board of Eduoation, 130 Main Street, Mount.visco, New York, and that on the 17th 

'• * • f . • , 

day of Maroh 1964 the letter on the reverse side of this paper, a true oopy in all respects 

of a letter whioh was signed by Mr. Charles Fowler, Clerk of the Sohool Distriot, was placed 
• • ** , * * * ***»• • 1 ■ • * • •* "• • 

\ in a sealed envelope and handed to Mr. Martin Carr, to be deliver*! that day to,the. addressee 


at the offloes of Mr* Raymond A. Carter in New York City. 




fcciftili rji *o-Ir .a r-di ttili fceif;o?m:«n bwl ’">Kr C . 
uwHiiln v.M<u>\Vc u'lVivaD .*</. cd 


I * s ».«■<» '1^^ . .‘J 4 i « 


. .* *4.% . .e iJi 


L'*vnf:j7g> o*l oi ica-toin'.Mu ult ittlvr 1/tr.ivi!. an aftatfros niti'.’iSJ vjVv* 

{• yjf if r, >o <dc rfomjJl .ifl .odcaiI bno-'.? yJo.oYf L<m furf.^.o/' ■>.!. csf.*: .• 

-fob !*• itv.’iMi; .*r cf! *.•> v'iaiiow-Jb daMr/nitnC xo^rli/. ot eviJiriO'Jf'.Mf/? erf V ■•<«/ ' • 

ifcj ti- I. »c {'}.•?.■;' .V >r- a* woarn i(l«r'v?bo« fce.vfcli r*< off nbavtaon htw/i-xj srU *r:. ••/ iw, -.. :.i 

t V. 1 • •• .tfo'AVf‘drfi •«$.*!?,V.w,* *•* 

V STATE OF NEW YORK ) , ’ 

A-t;:»•: si:.'-*> :* . . v rdiJ: l-.siC: ( ult •rn'-H; i;v;s!v:7 trios/' ?rii ,v..: •»:' 

.*. ’ County, of Westchester; v r*i *'f }•••< * • i ■■.v-d i; ■ *y <i * •o*.*.*•» 

L'OMfl <».v«f! . *.v •>>.*! rt'f:.n f :• * .i • ’ 1 ' • 

is P * On this tn & W of TKjyioLf 1 064. 'appeared before me ** • 




y';• " ‘ ..* .•" to me personally known and known to be li»,individual described in..., 

> and who" executed the foregoing instrument, and whs,, being^ ^y avora,. deposes and says 

*'j/ <t^U ths,faots set forth in die above statement^ are true.; ul RK {j yWut »i v ‘ • 

- * yj >•-.».a xA ..v.i.oiv,- •«.j<» .*>. -- ’U ,'oi* ,ioa yverfifeidTr scuotj: ( 1 f-*-* 1 " *• *.< i «• . 

Jf-*1- .jaithjiiiiit'ff Ir-.'s^C odj lo/.eils't'.«/f 

Subscribed and sworn to before me this /? ^ ' 

’ ,.n > ^ : v •' v: T v 

f , 1064 

' ,! > £&«*** <> 

• " >U4inmi 0. Kfurr NoWi^r i*ubilo 

, • "llOWSVfMOUC, ITAlOf SCUT VOSK • 

• vV.tV S*. M-2182S2S. 

- i 4-«- 0*iSS»< la WitkhMlM OmnSt' rtS/Sc'VC'• »-f • . . • 

t— m * » a na 

" r 1 . 


. ’t 


^ i*.-».? *’.•* i 


w 
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DEFENDANT AETNA'S EXHIBIT B 


rTi' > 




rc 


This la to certify that on the 17th day of March 1964 at /.'Vo p.m., I, Martin Carr, 

a messenger employed by Central School District #2, Towns of Bedford, Now Castle, North 

Castle and Pound Ridge', did deliver a sealed envelope addressed to Mr. E. J. Van Allsburg, 

President of the Board of Eduoatlon of Central School District #2, Towns of Bedford, New 

I .' • •* • • ' * , *■ 

-Castle, North Castle and Pound Ridge, to the offioes of Attorney Raymond A. Carter, 1 East. 

44 8treet, New York 17, N. Y., together with what was known to me to be the seal of Central 


• • I . * 

School District #2, Towns of Bedford, New Castle, North Castle and Pound Ridge. 


v Y-V. ; * *■ . .-.I • ' • , ■■ • 

* •; • ; v. i, vi'V *. ( ' . ,)■ ■ > 

U- i ' -.Vi;} • v .. .. ' 




'.v i; i 5 V, . ■ ■ - \ 1 

, !v:<- '•; t i" 'v' r \,\ - ',</■■' \V». > - : • .• ' 

.-I:-:- ■ ••■orKv; /. - 

v. 1 '•••'*" • ' 

• , ;■ • ••• :• '• •>; 


t . 

* , 

’ V * 


l.t 


STATE OF NEW YORK ) 

County of Westchester ) 

• . . ■ * • • t # 

On this ^7 day of 1964, appeared before me __ 

to me personally known and known to be the 


individual described in and who executed the foregoing Instrument, and who; being duly sworn. 


deposes and says that the facts set forth in the above statement are true..; 


• •V , , 


Subscribed and sworn to before me this /7 - . ' . 
day of s 1964 


< . 


'' • 'a « *9 


' niAsoa o. wuff 

NOTARYPUOllC, STATE Of HllV VOSS “- 

H*. M-US2I2S - V 

QmQOU la V.*sUt«iUr C*Mr 

tesaeSMUMAU,!|£jr* 


Notary Publio 





S. I 
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- • DEFENDANT AETNA'S EXHIBIT B 

Memorandum to Duane R. Ahlf -7- January 3, 1966 

a» 

That evening a study session was held at the home of E. J. 

Van Allsburg. At that time Mr. Van Allsburg reported in a light 
vein on the contract signing which took place that day. Mr. Hart 
was absent from the meeting, and Mr. Sindeband did not seem to pay 
vejy much attention to what Mr. Van Allsburg said. (The main item 
of interest to Mr. Sindeband was'.discussion concerning the recruitment 
of a new Superintendent of Schools.) 

3/19/64 - At the insistance of Dr. Richter, Attorney Carter was asked to 
• prepare a letter summarizing exactly what had taken place at 

the signing of the contract for the Middle School. (See Exhibit I) 
Appended to this letter is a copy of the Change Order as it is 
contained in the contract of Fabrizio and Martin. Mr. Carter 
had not intended to have the contract signing ratified by the 
Board, but at our insistence, he prepared materials so that 
•this could be done at the March 25, 1964 Public Board meeting. 

You will note that on Page 3 of his letter, Mr. Carter said that 
the Change Orders in "substance were agreed to by the Board." This was 
definitely not the case. It will also be noted that on Page 2 of the 
letter, the $99,000 price listed for Alternate 3 (track) is asterisked 
with a notation "Mr. Fabrizio has agreed orally with Mr. Van Allsburg 
that the certificates covering this work will not exceed $95,000, but that 
this will not affect the total contract price." . 

3/25/64 - At a public meeting by motion made by Mr. Sindeband and 

seconded by Mr. Hart, the following resolution was passed 
unanimously} 

"RESOLVED - that the execution of the four contracts and change orders 
• relating thereto for the construction of the Middle School by Edgar J. 

Van Allsburg as President of and on behalf of the Board of Education, 
on Tuesday, March 17, 1964, being the same hereby is ratified." 

Since the approval of the contract and change orders on March of 1964, 
Dr. Lynch and I ooth inquired on numerous occasions of both our 
attorneys and our architect, as to where the official change orders 
were for this purpose so that they might be submitted to Albany for 
approval (as required by the regulations of the Commissioner of Education.) 
Despite many promises, they were never produced. In my last conversation 
with Mr. Harkness on this subject, he told me that he would only 
prepare them on the written request of the Board of Education. In effect, 
he said that he did not want to get "in the middle" in a situation as 
confused as this one. I might add that Joe Schappa told Howard Lynch 
and myself on numerous occasions that he and Chip both felt this whole 
procedure used in connection with the apoointment of Fabrizio and Martin 

was certainly extra legal. J . 
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DEFENDANT AETNA'S EXHIBIT B ' / /5 T <SSS* f .tir\ (f 


iiiit 



' ■ u 

i A*/ 

PARKER, DURYEE, BENJAMIN, ZUNINO U MALONE 
I EAST 44tm STREET 


Oase-teas) 


«.• * -V *• 


NEW YORK, N. Y. IOOI7 


•o*c* T 4 i 

VINCCWV J- MA10N4 

A- MRNNIIM 
tNOMAI |U 

AAAtlO A. MAWAINO 
MiiTON A. MtlOKM 
WILUAM A MAAT, jp. 

•••*«▼ •. aoiArr 

WILLIAM AtACAAOLC 


III tUMt ?••••# 
■ * AAA LI VaAMVW" 


/, 


AAM^IL alaaa amavia 

IAAMA A. IWMIMA AM* 
AAWAAAA 


March 19, 1964 

*. •* • "4 / •• **• *• ' * • * * 




Dr. Charles 0. Richter .' 
Central School District No, 
1 130 East Main Street 
Mount Klsco, New York • 


Dear Dr. Richter: 

As you will recall, e resolution was adopted by the Board 
' ‘on"January 22, 1964 (by a 3 to 2 vote) awarding the four construc- 


. M: 
• %‘r 


tion contracts with Alternates>3, 4, 5, 9 and 11, in whole or in 
./ part, to Rand Construction Company, Mandel & Corslni, Hammond Elec- 

i • . 

:• trie, and Frank and Lindy Heating and Plumbing Company. Further, 

; by resolution adopted by the Board at its February 20, 1964 meeting 
' (by a 5 to 0 vote) the resolution of January 22 waj amended; Rand 

' • i • 

Construction Company was permitted to withdraw its bid and the 

4 ■ . * ■. ■*, . . .. 


C construction and site work contract was Awarded to Fabrlzlo A Martin 


v .with the same alternates, in whole or in part, and subject to the 

*, * . • 

same conditions as set forth in the resolution of January 22, 1964. 


' •' -V. > •, 

While t .was not present, 1 was advised that prior to its 


*•» , • •* * * t 

."February 20 meeting thd Board ranched a unanimous decision to delete 


. V' 


‘$102,000 from the bond issue^ figures to eliminate the audio-video 


wiring and equipment. 1 









DEFENDANT AETNA'S EXHIBIT B 


2. Dr. Charles 0 


Richeer 


*' The four contracts and change orders were executed by Mr 
Van Allsburg for the Board and by officers of the four contracting 
parties Tuesday afternoon, March 17, and delivered to me in escrow 


pursuant toon escrow letter which 1 signed and which I understand 
Mr.' Van Allsburg read to the Board that evening. 

Further, on Tuesday afternoon the cover sheet of the draw¬ 
ings was signed by each of the contracting parties and three supple¬ 
mental drawing sheets were initialled; a copy of the booklet contain¬ 
ing the specifications and other contract papers was signed by each of 

i 

the contracting parties; and drawings were initialled relating to'the 
general construction and site contract change order. All of the 
papers'enumerated in this paragraph were delivered to the Board 
office Tuesday afternoon. 

• • • , t ' • 

Following is a summary of the contract figures and'the 
change orders; 


,IEIO & MARTIN 
Base bid 
Alternate #3 

Alternate #4 
Alternate v5 


\S Fabrizio has agreed orally with Me. Van Allsburg that 
r the certificates covering this work will not exceed $93,000 
but that this will not affect the total contract price. 

Enclosed is a copy of the change order relating to the 
general construction and site contract which Mr. Van Allsburg 
read to the Board Tuesday evening. It will be noted that the 
change order does not change the contract price. 
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DEFENDANT AETNA'S EXHIBIT B 


3.' Dr* Charles 0. Richter 




. kandel & CORSINI 
• V Base bid 

Alternate 09 


Change Order (Alternate 
•' 09) Deduct 




•• li* 

• \ . 

*• • . * t . •'. * * l 


" hammonp electric company 

Base bid 
Alternate 04 
; Alternate 09 
•• Alternate 011 

Change Order (Alternate 
09) Deduct 


$347,600 
55,000 
$402,600 .. 

' 26,000 
$376,600 


$294,711 

1,898 

3,845 

43,538 

$343,992 


1,300 


$342,692 


‘ • v 


: ’ * TRANK & LINDY PLUMbING & HEATING 

Base bid . $221,432 
’ Alternate 03 ' 1,523 
: Alternate 09 395 


Change Order (Alternate 
03) Deduct 


$223,350 

925 

$222,425 


j believe that the formal actions of the Board in award- 

i 

ing the contracts carry, by implication, the authority to the 
President as chief fiscal officer of the Board to sign the con¬ 
tracts and change orders (which cha nge ord ers in substance were. 


I understand, agreed to by the Board). : However, to complete the 


corporate records, will you please place on the Agenda for the 

Kerch 25 Beating the resolution which 1 dictated'to.Mr. fowler 

• • • • % « •« 


over the telephone today to be included in the Agenda., 
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: . ': DEFENDANT AETNA'S EXHIBIT B 

, 4* Dr.Charlee 0. Richter 

’• • • 

V * 

; Will you please circulate copies of this letter (addi- 

tional copies are enclosed) to each member of the Board with the 

I 

Agenda material for the March 23 meeting tomorrow. 

;• If there is any question about the adoption of this reso- 

i • 

: lution Wednesday evening, then I (or Mr. Bose of my office in my 
absence) oust be notified before 12:00 o'clock Noon Monday, at which 
time my escrow position terminates. To this and I suggest that 

t t i • • 

... the Board be polled by Mr. Fowler after the members of the Board 
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DEFENDANT AETNA'S EXHIBIT B 

CCNTftfffT SOiOO 1 . Ot STP.tCT (fZ - DOAf'D Cr-r.’r.lCATI C.'l 

Tcwr or Statemcnt Haoc Bv Bcuhd President, £.J. Vaw Ai.r.ouunu on Blwalp or the Boa no or 
. Education at a Special Wccrino or the LKv.ro cr Education kelo at thc Bclfcro 

KILLS CLEMCNTaRY Genoa.. V/EOfICnOAY, JANUARY 29, 1034. / 

I 

I . • j 

i • • • 

' . I 

In order to assure the provision or oaoly nccoco classroc/.s c•/ ouiloiho the Middle 
' ■ * ' • 
SCHOOL, THE KCKDCRS Or THE BOARD CF ECVCATICM HAVE MELD OCVERAL CONFERENCES 1(1 AN EFFORT . j 

TO RESOLVE THEIR OIFFCRCNCES. ThESE CONFERENCES WERE HELD OUOSCQUENT TO THE SPECIAL 

* I 

. I 

• Mcctino cr the Board on January 22, 1964 when separate resolutions were adopted approving 
. A District vote on a $4,050,000 8 <xjo Issue for the Middle School and $95,CQO for a 

Track on the For Lane cite. 

AS A RESULT OF THESE COtrrCRCNCCS A CONPRCMI SC VMS ACttICVEO WMSCH UILL RESUCC THE ! 

i 

-AMOUNT OF TIIE MIDDLE SCHOOL BONOS TO DC 3CLO TO $3,300,000. TlIC RESOLUTION CEFORE TINT 

% • j 

VOTERS ON FCORUARY 20, 1934 CANNOT LCOAl.l.Y OC CHANCCO. IT UILL STILL CONTAIN THE 

A • 

- ri cure of $4,050,000. Houcvcr, the mckoers or the Board agree that only $3,300,000 or . 

\ ‘ • . 
BCNOS UILL OC AUTHORIZED TO OC SOLO. TNC BOARD UILL MEET FOR THIS PURPOSE IMMEDIATELY ' ! 

‘ < " i 

* FOLLOWING THE DISTRICT VOTE ON FEBRUARY 20, 1934. 

* • 

v * $250,000 or thc $4,050,000 amount approved oy the voters will oc canclllcd. Approval ' 

V ’ / 

OY THE VOTERS OF THE RESOLUTION AUTHOR! ZI NO THE EXPENDITURE CF $95,000 FOR 7HC AFORE¬ 
MENTIONED Track, which*all of the Boaro menders support, uill result in that cum ocino 
ADDED TO THE $3,800,000 FIOURE OF OOMDS TO SC SOLO. I 

• The rev isco figure was arrived at in tnio manncri There was deouctco frcm 
• ■ ! 
$4,050,000 the amounts of $102,000 for a Dial Selector Audio-Video system and $475,000 ' { 

FOR EQUIPMENT ANO FURNITURE. Tills RCOUCEO THC AMOUNT $3,473,000. TO THIS FIGURE WE 

ADDED $327,000 TO PROVIDE FOR EQUIPMENT AND FURNITURE AND THC INSTALLATION OF A MINIMUM 

AMOUNT OF CONDUIT FOn A P033IDLC EVENTUAL. RADIAL AUDIO-VIDEO SYSTEM. NO PROVISION 1 

OF FUNDS IS OCINO MAOC AT THIS TIME FCR PURCHASES OR INSTALLATION OF ANY AUDIO-VIDEO 

SYSTEM PCNCINO FURTHER INVESTIOATION OF TECHNICAL AND EDUCATIONAL ASPECTS OF SUCH 

SYSTEMS. 

, % * 

Should the $327,000 Ficurc prove ihaccguatc acditicwal funds would cf necessity oc 

■ COTAINED FRCM ANNUAL BUOOCTS Oft FROM A SUBSEQUENT BOND ISSUE. • 

I 

• * 

Tills SfWfKNlSC HAS THC WNANIK4WQ APPROVAL OF TNC MCMSCft? OF THE BOARD A NO SCCCMCO 


CfFfRIAL || THE ACTION OF TNC 0(1440 CU JANUARY 20, 1934. 
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5 DEFENDANT AETNA'S EXHIBIT B .. — 
proposed Kinutea ror tpocxaj.'-woard 

lisoCln& at Bedford Kills Elementary 
School, January 29, 1964. • 


Xk. 


ojlUL. 


offered the fdlovia^ roco- 


lutioa and oovod lea adoption: 

. Aosuains, at tho Special District Koctln& boln£ called 

>: on February 20, 1964, voter approval of Proposition Xo. 1, which 
approval would authorize tho levy and collection of a tax in 
. V annual installments aa a condition precedent to Clio adoption by 
'A tha Board of education of a bond resolution or bond resolutions 

, 4 * 

I • • • , • , 

in a total amount of $4,050,000} and the Board of Education having 
'■ agreed that bonds in said total amount will not bo issued* 

VO!, THBUEF0RE, bo 16 

■■■ •' : v*- , 'MS0LV2D, that it is tho present intention of tho ‘ 

^v> Board of Education as to Proposition 
. v ;-'u -i-fcit (o) to adopt a Bond Resolution 

•; at tho Special Board >5octin& on the even- 
V ' *• ixvj of February 20, 1964, which would 
authorize tho isouanco of serial bonds 
of tho School District pursuant to the 
Local Finance Lew in on amount not to 
exceed $3,800,030} and <b) not to adopt 
•at any timo a further or supplemental Dead 
. -Ec so lutioa which would authorize tho issu¬ 
ance of bonds in an amount in exc ess of 
said $3,800,000. 

. . xt is understood by tho Board of Education that the fore— 

■' ^oiafi resolution does not re la to Co Proposition Ho. 2 to bo on tho 

* ballot at tho said February 20th Special District Pea ting, and 

,'Y.. assuedn*! voter approval thereof. School District serial bonds will 

bo authorized to bo issued in an amount which will bo In addition 

.** • * . » 

to ChA aneune of bonds to bo authorised to bo lafuod for tho pur* 

,. *• • • j 

• poses specifiod in Proposition Ko.l. 


* • -• ; 


Tho adoption of tho foro&oln& resolution was sccondod 
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i'v'.H DEFENDANT AETNA'S EXHIBIT B 


•; 'i •; • .• Tuesday 

' Maroh IT,. X964 

• , .... . ■ • 


Mr. S. J. Van Allsburg, Preaidant 
’ Board of Eduoation ' 

ISO Main Street ... ( ... ... 

Mount Kisoo, Now York !> 

. i. -.1 . . •, . . . 

Dear Mr. Van AUsburgi 

Dr. Lynoh Informed mo last evening that Mr. Carter had requested that the seal of the School 
patriot bo delivered along with some other materials to Mr. Carter's offloo this afternoon for-, 
your use In signing oertaln oontraots as Board President with the oontraotors to be employed 
under the Middle 8ohool and Track Bond Issues. Dr. Lynoh also showed me a copy of a letter 
from The Arohiteota Collaborative to Attorney Carter which demonstrates that the actual dol^ . 
lar cost undor the proposed oontracts to be signed today will amount to 9107,000.00 and not 
>• $06,000.00.for the track. . ' . . . t . .. 

* ' ‘ * * ... * ) 

As you lmow. the Board Bylaws plaoe the 6ohool Distrlot 6eal In tho custody of tho School Dls-V 
triot Clerk. 1 have not been present nor have I received the mlnutos of any meotlnga of tho 
School Board where, by official or exooutlve action, authorization has been given by Board ! 
resolution tor entering into any oontraot or oontraots for dollar amounts exoeodlng $95,000.00 . 

* tor a track'. X'am'sure that you have probably consulted wlU* othor Board mombers and ro- 
oeived their Informal approval of this. I personally can not possibly see how this transaction 
oan be consistent with either the bond Issue vote of this distrlot (which mandated a maximum 

’ cost tor a traok of $95,000.00) or the New York State Education Law. However, It Is not my 
ponton to question what must, X am sure, be consistent with the advloe of our legal counsel. 

My purpose la writing this letter Is to establish my oonoern in releasing the Sohool Dis triot J 
Seal tor official purposes which have not, to the best of my knowledge, been sanctioned by 

• resolution rf the Btisrrt tf W “«* H * |> - \\< 


. \ V' *.•••• • r .'" it . '.■>,< . • ■ • . 

■!.f "'. r ' b. ; • ' 

'v. ; t : ; 


Sincerely yours, 

/• i ,»A 


Oherlee W, Fowler 
' Clerk uf Ike Ititerd 

' .i Vr If,*. ' • 

.•j '"-I* ...: 


" •«,«*’ Dr. CharlesO. Blohter. Superintendent:- 
:.Dr. W..Henry Bussell, Vice President 










• .*:» re»y fiC 

.:-r^7AC, 

•>W.‘ • 


?«•••* Vt 
. *» *.v ; 

»• a*..: •« 

.* ... •• x. ' ' 

'•< . * ' 

V. > •■ . 

’..fir. '? \ 
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DEFENDANT AETNA'S EXHIBIT B 


»* V# #•/ * < 

.. 


4«h a (, miin( || • UDI D^urui i. ruixura w . — 

•••*-•. aHCHITCCTS COLLABORATIVE .nc. 


. w :>. 

' /«• <;' 


niatllMMlII 

• til c«w«a«*i< . 
atiiiit laiuiaia ii*i 

• Hina ,.•<••>» ;• \ 

-----_ ------ « 

KMUI Uyl.ii 


(RN(|f a,|IA0MU 


. 10 March 1964 





Mr. Aaymond A. Carter 

Parker. Ouryaa. Benjamin, Zunlno A Malona 
One East 44th Street 
New York 17• hew York 

" *’ v "I " Dear Ray: 

..! V' i - :• In accordance with our discussion, I have drofted a letter to Mr. 

T.lv’ ’i Fabrlilo. I assume that this will be signed by you or Mr. Van 

ll« /• •••,'!. Allsburg as President of the Board. In order to understand the num- 
■ w'.i* V;'bars which beck up this letter, I am enclosing a breakdown as follows: 

. *X »l *■ . 


' b 

j ‘ • * 


*i 


»i»‘ i 


r 


•> i'r 

‘ ‘ r, *V: 


*• • . 
* 

*'/ . 




-* V 


■ Saving by using fill: 45,630 yards x $1.00 

ail 

Delete Archery end Informal Play Area 
* * Oelete Lower Play Area 


I? 

• . '* ' * 
rM-\ * 


■ *i «• a 


. l!V 




* A 
,! .1* 


> I . 


> • * ' 


, -v V 

* > 

I 

• * ' 

4 


;,t' •*, 

. I • 


Delete brick paving outside of buildings, but 
add In the cost of a better finish for the con¬ 
crete slabs on which the brick paving was to 
have been placed 

• i 

Oelete Alp-rap on west side of pond at entrance 

Delete elevator In Central Building, but leave 
In $3,000 for elevator doors. An elevator shaft 
would remain for future possible installation ; 

Delete three dumbwaiters, but leave shaft , 

a 

Delete protective snow fencing around contractor area 


• ' ■ * V 


' . /*' 

•• d 

f 






1 1 * - • V-t 

i 


Total Sevtng 


b 




i: '*• 




r : 


./ ■ 

■f*-. 


';.V' Error In Febrlslo Bid 

i b fr . ' ‘.t ' • • ;/ 

' Credit to Owner, 






•/.* 


f; 

I 


.1 1 


*• , • y v. • • • 

* ■ * • 

• - . • ■ 

•ft.. 


$ 45.630 
43.918 
47,707 

11,726 

5.696 ' 

12,000 

» • '• 

10,000 
1.000 
: $179,677 

S 171.000 

’ $ 8,677 


tlH. . i fc'iit. •» U3JO 


e a 











DEFENDANT AETNA'S EXHIBIT B 


’•Hf, Raymond A* Carter 

. Change to rcvlttd Alternate No* 3 (including 
• cash allowance for blasting of $1 ,677 Is nCM 

. V : 

Fabrltlo bid on Alternate No. 3 

;>>• . 

Extra to Contractor 


10 March 1964 


$107,677 


99^.000 

$ 8,677 


• ■ We hava Included tha modified Alternate No. 3. becauso ^though It l» 
'• higher then the base bid, It anticipate* substantia ly less 

‘-The Inclusion of $1 ,677 In Cash Allowance for blestlng was obviously 
to balance out credits and debits. 


If you. have anV 4**estIons,, please give me a ring. 

•”:&? ’ Very sine 
; ; ;‘•■•>... VjTHE archi 

fji' \ ^ 


ncerely yours, 


THE ARCHITECTS C0LLAB0MTIVE 


■ JCMsJcc 


.7 ' •, . - ! 


John C. Harkness 

. V.- 


. i 

.4 «!• !*' : t 


Approved this,"; ?. day of .Karch 1964, 


' t ' • i •.'« 1 

• »•’ •.) ! s • 


Witness: 


•i -. 


7 ? :• % FABiUZ 10 4 MAATIN, INCORPORATED 

v."V 

r : By,_____— 

; ^ president 


• ’• • * • . ' *• *! • *• ** 1* * v 

%%ki -v \*t ■ 

Witnessi 

. ' . . . • .• 1 


... , 

;* • 


BOARD OF EDUCATION, CENTRAL SCHOOL 
!vv’'- DISTRICT NO. 2 OF THE TOWNS OF 

BEDFORD, NEW CASTLE, NORTH CASTLE 
and POUND RIDGE, NEW YORK _ 


!•*’.••* # • : . * ..t , \ ' * * . 

' 1 B y ' - 

.... president 


t 













r’»S'K.fiCX'*V' • DEFENDANT AETNA'S EXHIBIT B 

i ;,; '*." CHANGE ORDER 

'• , . ‘ * ' , 

'• •••'Relating to Agreement between Fabrizio &. 

l ^ " Martin, as Contractor, and Bdard of Educa- 

.. • tion, Central School District Mo. 2 of tne 

' ; c ~ Towns of Bedford, New Castle, North Castle 

and Pound Iiidgc, New York, as Owner, made y 

this j 7 * day of March, 1964. 

llowlng' work' Is to bo perforued at the 
400.00 and without change in the price. T . -a\ 

listed herein chance our agreement executed thi^ /? 

March, 1964,; to the extent specified herein. 

!U of developing the' areoo dosisnat.d a. 

y • ' h ?, C 0 S“ aC rr iMludcS under Alternate 

“ *££*££ SKi teMdasaborrow area for the tool*-. 

-?!!! “ -i,..' If ledr.e or unsatisfactory n-aterral as en- 


to be sealed 
described in 


•x* -f* 


CN 
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■ DEFENDANT AETNA'S EXHIBIT B 

/ FABR1Z10 & MAR I IN, Incorporated 

(Budding (Sonlraclort 

a BOX 1002 R POST ROAD • • . OARlEN. CONN. 00021 

. PMOMO OlJVM 0*4400 • Ci.LiVCJI 0*3820 , 


OOMPlBTB PACtUTiU POP 
•choolxl inatiTutionauo 
OOMMMSMIi WVU8I/49 


January 9, 1964 


Board or Education 

Bedford Central Scnool Distriot No. 2 . 

130 Main Street 
Mount Kisco, Ne« York 

Rei Middle Sohool 
C Bedford, New York 

Gentlemeni 

Please be advised that our bid proposal was in error and we are 

REQUESTING PERMISSION EITHER TO ADJUST THE ERROR OR TO WITHDRAW 
OUR BID WITHOUT PENALTY. THIS ERROR MAY BE IRRELEVANT SINCE 
WE ARE NOT THE LOW BIDDER ON THE BASE BID. HOWEVER, FOR THE 
RECORD, WE ARE REQUESTING THAT THIS ERROR BE OORRECTED. 

Our ESTIMATOR NEGLEOTED TO CARRY THE BORROW FILL FROM THE 
WORK SHEETS TO THE PRICING REOAP SHEETS WHICH AMOUNTED TO 
68,400 CUB 10 YARDS 0 $2.30 PER CUBIC YARD. ThE TOTAL SUM IB 
$171,000.00 WHICH SHOULD BE ADDED TO THE BASE BID. THIS ERROR • 
IB ALSO REFLECTED IN ALTERNATE #1 AS PART OF THI8 FILL WOULD 
COME FROM PLAY-FIELDS ONE AND TWO. OuR OORREOTED BASE BID 
SHOULD BE $2,496,000.00. 

We trust that the Board will consider our request and that 
THEY ARE AWARE THAT DURINQ THE LAST HALF HOUR BEFORE BID TIME 
THERE ARE MANY BID CHANGES AND LAST MINUTE CALLS FROM 8UB- 
OONTRAOTORS AND THAT THEBE IS QUITE A BIT OF OONFUSION. EVEN 

THOUGH OUR:ESTIMATORS ARE GOOD ESTIMATORS, THEY ARE HUMAN. 

. ' V. .* • * . , . * * 


Sincerely yours, 



VFiBB Vinoent Fabrixio 

CERTIFIED - RETURN RECEIPT REQUESTED 













31 


DEFENDANT AETNA'S EXHIBIT B 

BEDFORD PUBLIC SCHOOLS 
130 Main Street 

Mount Klsco, New .York < 

y* . 

STUDY SESSION MINUTES OP THE ’BOARD OF EDUCATION 
Tuesday, March 17# 1964 


The Beard of Education hold a Study Session on Tuesday, March 17-, 
1964 a't the fccxo of £• J. Van AlIsb*Ja*g. 

. • • • 1 
There'were preoentt E. J. Van Alicburg, W. Henry Russell, Seymour 

* J* Sindeband, Israel Mcchtey. 

Also present Woret t Howard E. Lynch, Charles V/. Fowler. / 

Ab»«nt: • Charles O. Richter,- Richard E. Kart. 

• _ ■ •+ ■ * — . 

, • • 1 • • • • _■ 

*• 

1* The meet ing was . cal led to order at»$t50 p.ra. by President 
Van Allsburg. 



The Board discus cod certain items in connection with the ro- 
cruitncnt of a now superintendent of schools. 


President Van Allsburg reported on the contract signing for 
tho Middle School which took place .that day. He read the 
Change Order which had hs&n prepared. Mr. Sindeband re¬ 
quested that the Business) Office provide the Board within a 
reasonable tine a tabulation of tho complete cost of the 
Middle School' project* 



4* It was ropertod that The Architects Collaborative hoped to 
have a project director appointed by-next week. 


5* -Mr. Sindeband urged that as soon as possible a representative 
of TAC meet with the Board to outline the Job layout for the 
Kiddle School construction project-. .... 


6, ‘The Board of Education reviewed the proposed BOCES Instructional 
services budget for 1964^-1965 and agreed that the following 
items should bo 'included and voted upon next Wednesday at the 
open meeting. , * ... * - ) 
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DEFENDANT AETNA'S EXHIBIT B 


' Collcgd Conference 
Phychiatric Consultant 
Driver Educat £ on Teacher . 

: SpecialEducation Class • ’‘ 

Above 50 X.Q. (Katonah) 

Eolc",; 50 I.Q. (Yorktovn) . 
Emotional ly Disturbed. (Yorktovn) 
Cerebral Palsy (Valhalla) 
Vocational Classes 1 

Transportation 


$ 679.CO 
4, 000.00 
3 , 715.00 . 

1 , 0 , 500.00 ‘ 
9,450.00 

23 , 000.00 
5 , 550 . 00 . 
3 i>., 400.00 
le.ooo.co 

£O9,<&4.00 



It was agreed that the-Board reserve the right: to request the addi¬ 
ct ion of data processing within three wcck3 if it is dceaod advisable# 



Daring the discussion Mr. Sindeband raised a question as to the 
nature of the driver education program which the school district 
should, employ# Ke stated that ho felt that tho program should be 
neared toward safety and not to teachina children to drive# He 
felt this was tho responsibility of the parent or an outside group# 
it was agreed that tho roaslblllity of the suggestion would be in¬ 
vestigated end a report would be subm11 $cd,t„Q_ th<f Board. — . 


7. 


The xwetlng adjourned at 11*30 P*n# 






f 
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From: 


Date: 


DEFENDANT AETNA'S EXHIBIT C. 

BEDFORD PUBLIC SCHOOLS 
3G9 Lexington Avenue, Mount Kisco, New York 


MEMORANDUM 


Louis E. Yavner, Esq. 
Charles W. Fowler 


March 8, 1966 


My Conversation with Dr. Charles Brind, Counsel to 
the Commissioner oi Education. 


At your suggestion. 1 spoke today with Charles Brind. Counsel, concerning the necessity 
fo/mooting the requirements cl the Bidding Law in connection with finishing t.ic wor„ 
by Fabrizio £ Martin in their state of default. 

Dr. Brind offered the following opinions in thi3 matter: 

a. If the bonding company were to take over and employ a contractor to finish 
the job they would not be bound to follow municipal bidding procedures in the 
selection of said contractor unless our bond with them required this procedure 
(which apparently it does;. 

b. If the School District itself were to seek a general contractor to finish the work, 
then the School District would be bound by the Bidding Law. 

c. If the School District chose to assume the work of the contractor itself ar.d to 
employ the subcontractors already employed by Fabrizio & Martin to linnsli 
the job, together with the other tradesmen not provided under a subcontract, 
then we WPuM not Ije subject W ^ Bidding Law. 

d. If the School District chose to act as general contractor and hire subcontractors 
other than those presently under contract to Fabrizio & Martin, then t.»c Schoo 
District would be bound by the Bidding Law. 

He had no substantial suggestions to make in terms of the nature or extent of the specifica¬ 
tions which we would be required to prepare. There was general assent to the idea ol 
using the original specifications ar.d asking contractors to bid on what they persona .y 
determined to be the work remaining at the present time. Everyone wna vnom have 
discussed that approach has of course great reservations in terms oi the ultimate cost of 
the project, whether it is recoverable from Fabrizio & Martin and the bona mg company, 

or not. 
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DEFENDANT AETNA'S EXHIBIT D. 

Claimant 

Amount Paid 

1. 

Accessory Specialties, Inc. 

$ 1,000.00 

2. 

Leonard C. Adams Co., Tnc. 

9,000.00 

3. 

Alrotec, Inc. 

181.00 

1*. 

Bethlehem Steel Corp. 

no payment 

5. 

Bradhurst Site Constr. Co. 

no payment 

6. 

Builders Hardware, Inc. 

15,705.90 

7. 

Builders Vfoou Flooring Co., Inc. 

no payment 

8. 

Ceco Corp. 

15,9Ul.50 

9. 

County Iron Works of Westchester, Inc. 

7,999.20 

10. 

R. Corcoran Qlass Products, Inc. 

3,175.00 

11. 

Diebold, Inc. 

no payment 

12. 

Korok, The Enamel Products Co. - no payment. 

suit successfully defende 

13. 

Elmer T. Hebert Corp. 

6,831*.25 

u*. 

Jobin Associates 

no payment 

15. 

Peter Gisondi & Co., Inc. 

no payment 

16. 

Global Steel Products, Corp. 

no payment 

17. 

Arthur Lorenzo & Sons, Inc. 

612.86 

18. 

Daniel F. MacNamee & Co., Inc. 

2,100.00 

19. 

L. J. McNeill Contracting Corp. 

no payment 

ro 

O 

• 

Nuroco Woodwork, Inc. 

1,1*65.17 

21. 

Plasticrete Corp. 

5,323.00 

22. 

Julius Watsky, Inc. 

16,130.00 

23. 

Westchester Testing Co. 

no payment 

21*. 

The J. 0. Wilson Corp. 

3,31*0.50 

25. 

Bedford Service Center 

no payment 

26. 

V. Ciampi & Son, Inc. 

1,638.00 


26 
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Item N£. 

2 ?. 

28 . 

29. 

30. 

31. 

32. 

33. 

31*. 

35. 

36. 

37. 

38. 

39. 
l*c». 
la. 

U2. 

U 3. 

Uli. 

U5. 

1 * 6 . 

1*7. 

1 * 8 . 

1*9. 

50. 

51. 


DEFENDANT AETNA'S EXHIBIT D 
Claimant 

Colonial Sand f- Stone, Inc. 

Hanley Co. 

Hudson River Yards Corp. 

Fyr-Fyter Co. 

Milford Concrete Products 
New York Telephone Co. 

Norco Fuel Service, Inc. 

Port-0-San Corp. 

Chas. H. Schuman Co., Pyrofax Cas Corp. 
Rowen Leahy 

Stillwell Equipment Corp. 

Arthur J. Stucklen, Inc. 

Universal Builders Supply Co. 
Weatherguard Services 
Westchester Testing Co. 

Pioneer Fireproof Door Co. 

Po'*t Chester Iron Works, Inc. 

Thermal Acoustics 



——— --- - \ r 

nr^rr— / — 11 - mm 

Arrow Louver & Damper Corp. 

Ellicott-Brandt, Inc. 

San Marco Construction Corp. 




Amou nt Paid 
$ 8,21*9.13 
3 , 000.00 

1.350.65 

no payment 
no payment 
no payment 
no payment 
11 * 8.00 
2,980.95 

no payment 
683.35 
1,590.60 

1.630.65 
no payment 
no payment 

998.00 
1,500.X 
no payment 





in suit 


no payment 
no payment 
$111;,609.58 
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DEFENDANT AETNA'S EXHIBIT E. 


ETNA CASUALTY AND SUMTY COMPANY 

Hartford 16, Connecticut, 

. La6*D nt > _(class Il#X,HOVV:«: 1 


3 c 155U03 


mmiurnkt) rrssbn bc 

na.NciPAty a brizic and Martin, Tnc, 
Darien* Connecticut ' 


iriorfc 00 


W « E tt ,T 

mi u e c cfwty mo 

Glob* Oexpense 

□balvaoe 

GcO SURETY A GCEDEO 

° ATE 6-21-66 

PAY 4523.45 


TO THE 

ORDER 

OF 


SAYAILI TMSOU8H THC _ __ IN BATIBFACTION OF 

Hantfosd National Bank and Trust Company In full &nfl final payment. Of all 

fftaatchaatarCounty, M.I. Chanter.' l-,-. b T 1 _. U t hlU i Jr , f " f ^ rnl ^ ln ‘ ° f 
Walfara and P.n.lon Fund. (Local U 3 V)? M^ yt ar lal . Md Ub^^r-tha 
Boa 5 Be. Station. 600 Mo. Bro.d«y f Ml *dTord Middl. SchooWob. 

Wilt. Plain., Na» York W iffi 



'to a? ri 


VmIKmiUt De e p ly, I.T. Oarpeatere' 
Welfare eed Panel ee hsii (Weal 1134 ) 
BOS J •». 9UU«B wnr»«»lr“ 
White Plains, In Test 


g 

:tion of ^ 


Xa fall ani N #£naf A ^a|aent ef all 
Beni liability for ferniahinf ef 


Bedford Middle Seheel Jeb. 

JJ . 


AUTHORISED RERREBTNTATIVt 





























37 


DEFENDANT AETNA'S EXHIBIT E 


REPORT ON LABOR AND MATERIAL CLAIM 
C) Preliminary Report 
Claim No. ^ 

I ten No. y^"' Claimant 
1. Amount Claimed 
?. Nature of work <r material 8 


[^JXVlnal Report 



* ** //£ **+■ 


3 . 

It. 

c 0 

6 . 

7 . 

8 . 

V. 

10 . 

11 . 

12 . 

13 . 

Hi. 

15 . 

lfi. 

17 . 

18 . 

19 . 

20 . 


Claimant ie a fj Subcontractor Q Materialiwm 

Tun and Brad ratine of Claimant if a Subcontractor _ 

Furnished to 1 Principal or to ! ) Subcontrac 

Dates work perfo 
Notice filed 


d or materials furnished - First ^' Y ' ** 
Date MU. _With Whom _ 


Last 


— Description 

Total value of all work or material from start of Job as claimed. ! 

Credits allowed by Claimant for payments on account 8 _ 

Credits allowed for returned materials, etc. f _ 

Balance claimed by Claimant f 

Additional credits claimed by Principal $ _ • 

Additional items in dispute $ _ • 

Balance admitted by Principal | 

Were all payments made by Principal applied properlyT _ 

Are any items not oovered by borri ?__ 



5 v/ Kr 






Outstanding bills of Claimant If a Subcontractor - list attached 
Are any maintenance gvurantees to be furnished )ft, Clplmaot? 

h/ / 

Data examined 
Remarks and Jl 


nee grantees to be fumishe 






/fcwr/n 


~ fa 


Report by . 


W —- 


I* 

V 


• Explain on separate sheet 
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DEFENDANT AETNA'S EXHIBIT E 


RHinm 

1 

/nrtA iftcii, ±xt.lLkA.nkVi)ii _ 

- - - TigJfnO Ce&iuHr. &4U..I 


5f«f* W Maw York - Doportmoot of Lokor 

CLAIM FOR WAGES FILED IN ACCORDANCE WITH SECTION 220-b OF THE LABOR LAW 


CArtufai 4 toJi P Fi~*u-\ 

HOMI ADOMItlOR CLAIMANT f 

IfortJ' *5r>»r7»yi, 

6 <V> &>r-o ft Ou/4(i , V L4 C/> v *■ <- <*■ 


f^Sejro 4. h**' r '* > < 

ADKRdl Or M Ml Ml COMTMACTOM * 

/OFZ A>i»- *V 

M AM | or ARRMOVtO A-J a COM T M A C TOM fir ACTUAL W RAO LOTI Ml 

a on M«aa or *rrnovib auocontmactom Tir actual imolOvimJ 


Eox S'cltd, S^\ 

»»TUM OR COM TRACT / 

A/tLJ M.Jd/r- SicAoo ( 


• TARTIO MOOR OM TMlt JOB ON 




BASIS FOR CLAIM 


Actually MS mm ■ & a a 

^H O URLY WRCTbS'P 


L NOMRAVMlNt 


A. UNDIRRFYMINT 


OICIMID IM 
CONTRACT ROM 
|OOM« ACTUALLY 

••OmOam 

Jt 


C. RICRBACR 

D. A on OM MARL IMIN * • 


AC TUALL V 


■■■i-if.'R 

r*- 

QCiy 



TOTAL HOURS WORKED 


Ml AUL AM TIMI 


>377K 


WACC DIFFERENTIAL 


••in»1Wri or mi (mom ^7 



TVfV I r BA TO 

itLU u/fyt 4* m/Vv i.a~ C C 


NOTF. If lb ea^*oyee wiibi «o vIMow bit rUlo AU ee< tlen anil W rMfltwIi 

Tkli ia to certify (feet ay taylifii, i btt Hard, War pail Ac tout wApra 4a, Wit A4vila o^Ain4 by loo, Nr (fee ari«4 
tlriaH, to my caylrir aatia foci too rod. tfeerefort, I eliUni felr oega tfeia tad dlrtci feat fer Or^artoiai LaImi ok mm N r tfeet 
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' j^jL^ tft l< I lit L \1 r Sr M , {, l r, y ( , , * r ( 

——c & » • - I •* *» *• / l* s I Li f f i i i a i c f ■< f, ,, t , 

/<*.* f. f / f._,(-^ ^ '’~~ r S ( / < 

HOWARO/H. Schrecke / 

t (L*-^ i l > ./ c I •' > 

/ s & 

HOMRf 0£fe< 


* V,’ / ffru i r e' 

NT/ 


COUNSELOR AT LAW 
I7S MAIN STREET 
WHITE PLAINS. NEW YORK 
T|t K M,T * *«-*•"* • MOO 


( <■ 


<7 


M ^ V T"/ .May 4th, 1966 

^ ^ '< " rt< - 1 * u > tl J 1 ' " M[ 

/u^ ' * -f AjLf>€c. \ 

The Aetna Casualty -and Surety Company 
Hartford 15.^Connecticut 

z' 

I Re: Westchester County, N. Y. Carpenters 
V Welfare and Pension Funds vs Febrlzlo 
& Martin Incorporated*, — 


,( 



Gentlemen: 


I have been advised that your company has bonded 
Fabrlzlo & Martin Incorporated, of 1082 B. Post Road, Oarlen, 
Connecticut, to guarantee payment of wages and fringe bene¬ 
fits In connection with the construction of the Middle School 
In Bedford, New York. 

This is to advise you that I represent the Trustees 
of the Westchester County, N. Y. Welfare and Pension Funds, 
and that said Welfare Fund has a claim for unpaid contribu¬ 
tions from February 3rd, 1966 through March 9th, 1966 in the 
amount of $297.95, and the Pension Fund has a claim for $275.50 
for the same period. 


Would you kindly advise me what I have to do In order 
to obtain payment of said unpaid accounts. 

Thank you for your anticipated courtesy and coopera¬ 
tion. 


HHS/eg 


./L 


Very truly yours, 

(1*/■// — or/ K 

HOWARD H. SCHRECKE 


% 
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WEEKLY PAYROLL REPORT FOR JOB STEWARD 

WUlUM Ta COUNTY. N. T. CAMPOmM WO/U1 & rUKDS _ ^ 

Boi S Ho. Station — *00 No. Broadway Wlulo Plain*. NY— IO>Oj 

- ■ i- mow no* (MU 

Dop.oy.r.N*-./^/?'*<> ^ h P *T / * 

Addr.«^Z)/9 A //V 

Loc.oon ol ]ohfl't>oU : Sc* CO IB 1 D r- 0 /? 6 yy y • Uc4i Ur..On Nc // 3 

“ ^-=r^=z~, " ~ ^ V ~ L CT! ft ^~ i NUNII* OH MOU«l *OH«IO I 

NAME OF MEMBER h* mmm tuu kid ^num " I ' !"•** 

-^-■-*-!-1-J-T. 

g S 0. £r A R. A Tj._ V/3*JL^-2_IZ-4 7 


NAME OF MEMBER 


TOTAL NOUM 


g O C t? R ft ft 1 1. 


T-JLMA 


r*.xkm\ 




COCAL mm RATE XM »TA«T 


HM fTABTW 

iOtFIMWM* 


4 
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WEEKLY PAYROLL REPORT FOR JOB STEWARD 

WESTCHEsm county. n r. carpenters- welt are & pension eundb 

Bo* i No. SlaBoo — (00 No. Broadway Whit* Plain*. N Y. - 10(00 
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SMuM J 


4//A -.' 7 , 7 

U/M-7±Z 


as* . ..^>7 : / 

■*-7 l/jLAiijB Za /^ »r7i/n_y/J^.7. 7 

• DUaZUJxk* \Luuu$u£l&A j //3 V? 7 
Fk^T-RoNn 7J/C 7 7 

!'T'HEot} -a R A-G 1 Rtsir l Rf>?iRb2L. • r 
i£.±bJji (LlSJL±Ua1il D 7 7 

U-fo 7 ,7 


*1 “1 

r >7 : 

7 7 


r 


.1 i TTJn Y LSUTS . Wtylf 

-AlrOtJ L iJ A/£> 

M 'THOM Se/ft H n 
^nHAJ QftRZ-J 


jmZJ_ 


*SuZNQ- S TJ E J^f lliSEH _ JlQMJrZ 


14. 






/ 

> 

— t— ■ * 

!? y_.7 
: v .? ; 7 
JJ 4.7 

.2.7 A 
.7 .7 .i: 
A _2 .7 
A .7 A 
j? iA7j 
7_;7 ^ 7 ■ 

.? 7 . 7 . 

] *1 
- J— . . 

* ■+*■■ r •• • 
4" 4 . 


tutkl HUJ 

!?£- 

|’ / af 

►A/ 

I'-Ap 

A 77 

JJ 

y x$ 
\ y />: 


V 








i-**^**.-=. - 3.“ 

• NOT •▼CVNAAO 


4 a 



LOCAL M« {OATV lOS ITBBTID 


//jy 




Ml* INOK4 


Feb \ /V \ CC 














43 


DEFENDANT AETNA'S EXHIBIT E 



WEEKLY PAYROLL REPORT FOR JOB STEWARD 

WESTCHZBTZB COOWTT. II. T. CAIPOITIIS' WELFARE & PENSION rOTHW " 
Bo* J No. StatSoft — MO No. Btoodwoy WkiU Plain*. N. Y. — 10003 


Employ or* Nam* 

Add m ta ^ ^ O W 

Location ol lob /vLod/m Scf/dd / 3$£t>F6 Rpf)l' y 


Local Union 


No } / 3 t/ 





















DEFENDANT AETNA'S EXHIBIT E 


WEEKLY PAYROLL REPORT FOR JOB STEWARD 


WUT C ilUlU COUNTY. N. Y. CANPOTTINS WB/All 4 


laiillo. StoMoa - «00 No. tna&may 


WklM Plata*. K. Y*— IO*0J 


rrmM 



Employ «c. N - /* 8 * /2 0 + Mm T /*. 

Add™-3/9/?y^A/ Co** 

lociUon oi lob M.'ooL D W- y. Loc*l Union //J> / 
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WEEKLY PAYROLL REPORT FOR JOB STEWARD c Q 

WB i amm i coomtt. n. t. auroras 1 weltau & pension ru m * w ' 
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STATE Or NEW YORK 
DEPARTMENT □F LAB□R 

300 HAMILTON AVENUE 
WHITE PLAINS, N.Y. 10601 

April 5, 1966 


HARRY P. QUINN 

tllHTtNT INDUtTKK L C OMMIIIIONKR 


Aetna Casualty & Surety Co. 
Box 1890 

Bridgeport, Conn. 

Attention: Mr. Buckmlr 


Be.-, Fftfrrlglo & Margin In<?» 


Gentlemen: 

As you requested, I am enclosing photo copies of the 
following claims: 

1. Westchester County Hod Carriers Funds 

2. Westchester County Bricklayers Funds 

3. Westchester County Carpenters Fui*is 

If I can be of any further assistance, please do not 
hesitate to call. 


Very truly yours, 
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April 7, 1966 

Mr. Jerome B. Lermey, Senior Investigator 

State Of Mew York 

Department Of Labor 

300 Hamilton Avenue 

White Plains, New York 10601 


Dear Siri 

Pile Humbert A7 SC 920 
Pabrlslo 4t Martin Inc. 

Middle School 

Bedford, lew York 

Bond Numbart 7 S 38091 SC 

This will acknowledge receipt of your letter of April 5, 1966 regardiz^ 
the unpaid claims of the Westcheater County Hod Carriers Funds, West* 
chaster County Jrioklayers Funds, and the Westchester County Carpenters 
Funds with Pabrlslo It Martin, Inc., our principal on the above bond. 

The bond furnished the Board Of Education, Central School District No. 

2, is the Standard A.I»A. bond, and fbr the coverage provided we refer 
you to those forms. 

We shall arrange for an early investigation of this matter. Meanwhile, 
since our present information is limited, you will aporeclate that our 
attention to this should be considered without prejudice to the position 
of any party. 

Very truly yours. 


Michael J. Buokmir, Claim Renresentative 


mjb/rep 
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May 20, 1966 


Howard R. Schrocka, Beq. 

175 Rain Street 

Whita Plains, Raw York 


Dear Sir: 


FIla Ho. - A 7 3C 920 
Fabrlsio 4 Martin, Ino. 

Middle School, Bedford, New lark 
Bond Ho. - 7 S 38091 BC 

This la to acknowledge receipt at your latter of May 1a, 1966 regarding 
the non-paynant of Welfare and Pension Bane fit a of the Westchester County, 
Haw York Carpenters* Welfare and Pension Fund with Fabrlsio 4 Martin, Inc., 
our Principal on the abore bond. 

The bond furnished the Board of Education, Central School District Ho. 2, 
la the standard A. I. A. bond, and for the core rage wo refer you to thooe 
fores. 

We shall arrange for an early Investigation of this natter. Meanwhile, 
since our oresent information is limited, you will appreciate that our 
attention to this should be coneidered without prejudice to the position 
of aigr party. 

Very truly yours. 


MJB/ee 


Michael J. Buekmir, Claim RapresentatlTO 
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June 13 , 15*6 


to*. Jarose B. Lennsy, Senior Irwe*ti<?atar 
Sta%« of Ban Tort - Deportment of labor 
300 Hamilton Avenue 
Vhita Plains, Rev York 10601 


Pear air* 


File Bo, - A 7 3C 920 
Bond *o. - 7 S 380921 "C 
Fsbrislo b Hart<n, Ino. 

Board of rtueatl on, Central School Pi strict to,? 

taaloeod are tha Releaoo and Aaa lament forme la ooanaetlcn with the claim 
of tha "aatohaatar County Haw Tonic Ca r ps rt fcore 1 Welfare and Amloa Funds 
for Loeal 113k, 

Upon raaalpt of a nob properly algnad by an authorised official or tmatao 
of the ?nlon, a draft In tha asamt of *523.L5 will bo fo r warde d to tha 
inion In satlafaotion of Its cl sin. Please aaa that tha forma are dated 
and duly notarised. Four copies are rrowlded, TlndLy rattan three V* we. 
One '.a for tha 'talon records. 

Wo V eve rocelwod. In addition to your Notice at Claim, a latter of ropre- 
eantstlon free Harard H. Schrecke, Attcrnay-et-Law, 175 bln r t., ’Mta 
Plains, Hew fast. We trust that you will provide these fome to 
Attorney Schreoke for t ra n s m ittal to the proper ’ nlcm authorities. 

Vary truly yours. 


Plchsal J. AhcJrmlr, Claim Representative 


Wl»/an 

boa. 

so Howard !1, Schreoha, uq. 
175 Main street 
White Plains, Now Yolk 

Hex Oreanbarg, raq, 

30 Vacay 1treat 
Haw Yoatc, New York 



J.H.Walker, Atty. 
Home Office 
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Jxmm 71, 196* 


Nr* fir o ii B* UiMfi «aler Iarutlxattr 
State Of tew lark 
wparteant Of Later 
yon Hanlltoa Awaaae 
hit a TLalna, tew York - 10601 


tear Nri 


AT 90 920 

Bote teater* 78 380921 »C 
Fatelaio A Haiti*, Ine* 

Board Of Etoaatlan 
cantral 3Chx>l Dintrlet No* 2 

teeloaad la our draft la ttoa an^a of $5?3al5 pajabli to tea W eate h ewter 
Count*, tew York Oarpaotera > clfare and tenatea Fonda for Local U3h 
In foil eatlefaction if lta elain under the ate a w captioned >ond. 


terjr truly foure. 


H* J* B ae fca lr, Clala n p r cac nt atlca 


•Jt/ran 


cat tea cuanbarif jq« 

30 Vaaajr 'treat 

tew Took, tew York • 1000? 


teuauad »i ldwla, laN* 

855 daln struct 
krldjaNrt, ConnectLent 

175 tela >trcnt 
White Plaliw, M*Y. 


J* a. Welker, Attjr. - H.O* Cl. 
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STATE OF NEW YORK 
DEPARTMENT OF LABOR 

300 HAMILTON AVENUE HARRY P. OUINN 

WHITE PLAINS, N.V. 10601 a»»i*tant >nduith ia l c oumhi ionf h 

June 16, 1966 


Mr, Michael Puckmir, Claim Representative 
The Aetna Casualty and Surety Company 
4675 •'•bin Street, Box 1930 
Bridgeport, Connecticut 06601 

Dear r ir: 

I am enclosing the Release and Assignment forms which have been 
properly executed. 

Please make the drafts payable to the funds involved and mail 
them to me. I will then deliver same to the unions. 

Thank you again for your courtesy and co-operation in this mat¬ 
ter. 


Very truly your6, 


) 


/ 


Jeromo Zenriey 
Sr, Public Wofk Wage 




Invo/tigator 


Enel. 

JLsss 
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^tna casualty and surety company 


wfeastltas*) lT 8 ' 3»091 bc [ CLAbS 

WlISSF 6 S E £t sr 

W. ^ O. V V W U ”T 

Allied 'kealty j&lTo 

|pSTncipau f a bVizio and Martin, Inc, 

Darien, Connecticut 

T„ ■ ■ a* a* a inA ^P |P aS* 4 ab *■ a Kill *(■ __ 

Blobs □expense 

□ salvage 

Hoirect LJasbumed 

Deo surety a Dceoed 

putfiit*” 2 , 

PA TAILI THROUGH Tm| 

date'., 

6 - 21-66 

PAY * 594.17 


TO THE 
ORDER 
or 


Hartford National Bank and Trust Company 

HARTFORD CONNCCTICUT 

Westchester Hodcarriera Insurance and ~1 
Welfare Fund, Westchester County N.Y. 
Building Laborers' Pension Fund(Lop ^£511 
140 Maaaroneck Avenue f ...J* 

[White Plains, New York J go j 

i 1 i*»0 3£Si: 


bond liability for furnishing of 
m at er i als and labor for the 
Bedford Middle School Job* 


AUTHORIZED REPRESENT ATI VI 

•'*00000 5^1* 17 


PRINCIPAL 


wto COfY RETAIN THIS COPY FOR FIELD USE. 

no. 3 c 155004 

aexit-u) Iti yon ic tern* i« e c% ,t m6~ 

*“•. 

■ 'a. ! . - P.ALVAOE _ PCO SUWKTV A D«e«. 

sssriSis^iirtaJp " 1 ° Ari A-a-a 1 pay ^^17 


Is fall anf K£ii AC ^attt of all 
Wand liability far furnishing of 


Waateheater ladaarrlera Imumu and lUblllty far fbndab 

Welfbre Bad, b—tabester On— ly i.T. —tariala and-lab— -tar~4b 

Building L ab ore re* Pemolaa f—d(Laaal > 11 ) J^dfari Nlddla Sabaal Jab. 
140 Msaaraa sek Avenue 

WblVe Plalna, daw York - 

9 AUTHORIZED REPRESENTATIVE 
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RETORT ON LABOR AND MATERIAL CLAW 
H] Preliminary Report 
Claim No 


12 

13 

lb 

15 

17 

18 

19 

20 


Pinal Report 


I ten No. 


'T7SWo Prlnclp41 jAwfjvJfrt 0bI1 * e * 

_a y ^ /___y j//// /. 


Claimant vftfe 




1. Amount Claimed 

2. Nature of work cr materiale 

3. Claimant is a r 1 Subcontra^or rj Materlalsmn 

b. Dun anr! Brad rating of Claimant if a Subcontractor _ 

5. Furnished to r J1 Principal or to '“I 


Address 

'7/ 


Sibcontractor (Name) _ 


6. Dates work performed or materials furnished - First *^^‘7 Ust 

7. Notice filed - Date With Whoa, -Description 

e. Total value of all work or material from start of Job as claimed. 





/. Credits allied by Claimant for payments on acaount $ 

10. Credits all«#ed for returned materials, etc. $ 

11. Balance claimed by Clalimnt 

Additional credits claimed by Principal $ 

Additional items in dispute $ 

Balance admitted by Principal 

k’erc all payments made by Principal applied properly? 
Are any items not oovered by bond ? __ 


j?*n 


7**- 

— 




• - 




Outstanding hills of Claimant if a Subcontractor - list attached $_ _ 

Are any maintenance guarantees to be furnished by Claimant? _ __ 

Data examined ___ _ 

Remarks and Recommendation- ^ - 

:///. // /./ , L. ^ . * j$r 



• Explain on separata ahaat. 



< Jkl«??-Al t*0 
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If«f* W Htw y*rk - L»fc«* 

CLAIM FORWAOK FTJED IN ACCORDANCE WITH SECTION 220-k OF THE LABOR LAW 



*mm *oomm»wwwi»H «wwtw»«twii ^ 

/h4*rTA).JZfC ^7 OaMaS. Conn 



REMARKS: 






•L' MSI*.:. 


RECEIVED 

N. T. STATE DfP’T OF LABOR 

MAR 2 4 1966 

BUREAU OF PUBLIC WORK 
WHITE PLAINS H.Y. 














































<7* C 
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WEEKLY PAYROLL REPORT 

FOR HODCARRIERS. BUILDING AND COMMON LABORERS 

WISTCHISTH HODCARRIERS INSURANCE AND WELFARE FUND 
WESTCHESTER COUNTY. N. Y. RUILDING LABORERS' PENSION FUND 



MO Mamaroneck Avanua W>ut# Plains N Y 

WHi»«* Plain* 


So-»al Security No 

Nam* ol Employ## 

■- s^. 

1 

+ K*thi*a Hollar 

UJU 

— 

1,55.50 

2 

1Allan Moot 

■ 

134.00 

J 

IPatar HeKanno 

■ 

156.00 

4 

Rocco Pannotto 

■ 

' 147.00 

s 

- _ _ Elijah J, Colilor • 

147,00 

6 

^Joo DaCroaaa 

L-77 

133.00 

7 

. . ,011 Sou** 

h-V 

147,00 

R 

Miirgaann 

m 

147.00 

9 

, Imil 1 Qh^ahAla 

m 

140.00 

10 

.AlTrod Ron*no 

L-511 

56,00 

11 

.Anthony Contrlno * 

56.00 

12 

Leri A1 

• 

V, on 

!*J 

— Philip Fra In 11 

lr-77 

49.00 

_'.4 




c 




16 

17 


Nr. 




I 


Mojf 1, 1919 tSru 
Apr.I JO. 10 4 6 


L 

Swtamod hr 

IT# u*r*t*i tbt slot Stmttmtnt lo k Itond Comet 


total hours 1 # 5 ? 3.50 

<t l* rs* i ■ lit • * I*. 411.35 

i * ■ in ll<' . ■- ii. " 1B2.&2 

... * ' \ •. IT CFM • * !U 


rahruary 3, 1966 
to 


Pabrltlo A KartIn, Inc. 

“«• .1 Capi.rn 

P. 0. Box 67 

««>» 

Darian, Coon. 

Cirr U«m 

Signwo By 


RECEIVED 

N Y. GTATT Ijl P'T O' I 6R0» 


IV 


BU : HAU of PUBLI! VYOHA 

white kains, h . y. 


*• # .n,t > ( i tcii. i.’. p. « >• r * '«, vvp. # v v • r • • i. 

•A » ' . I, i* •*!•». * I l» I !*• tv I 6 j > Ii I I, ' 

i.» iT rjN“ » i 'A i v Tun.l .*» t .*»•• • *v .VI.HiVlil .11 c: 

b 1 ■ *n f . .1 f» 1 writ! bo Of.-ft .1 


■V. ' T..M LV 

,A Parch 4, 1966 

Do Not Wnto to Thoo# Spocoo-To* Otttro Um 

NuEBbot ol 
bee onployad 


Total Wolfaio 


Total Ponoton 

Audood by and 

Rocoipt muiltd 


» ' * • f Ii • 

. III. II- *1 

*4 M. I • 

1*1 !-INl . B 

. • I ’■ Illf.lt 


NOTE Unlaat a m«mb*i works :h# tacruirad numb.i of hours within o spocifisd panod ho and his qunlif.sd 
dopoedsois or# not oligibl# for booofits It it sttont.ol that your parmont it mode wookly for ull omployi-rt 
working on W#stch#st#t and Putnam Counti#t uratpactiv# of than r#tid#nc# or local affiliation 


.I f % NO I • «< I w !• t. 


t... Hr • Y >*L * *utP l>t Vilslltl R ( .»#» 
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DEFENDANT AETNA'S EXHIBIT F 

WEEKLY PAYROLL REPORT FOR JOB STEW A rR EC FI \ / h 

W, * T “ MI " COUNTY - N y 'SrK,, FEb 14 ,960 

MO Avenu. «... *** N y , 

Employ.,, N.m. 1 ' H R ^ 2- ! 0 1 M /? /? 1 ~ /// I 

Add,.,. /Jf-4 7?0//P 7 

loo.pooouob A?/ P 0 L c Mote Jel )/.- 1 , ntmNo . j1 


SAME Or MEMBER 


_O? hour* won m io 

**°*‘ | tL, « » I »«e I ’num 


juiiEynj 47777 

^L-11 l.^NTL£ 77r~ 
^ 2 U 2 i 2 i[XjXxI^ 77 ' 
7 " ? p blT 7 * 

? x7^r‘ 

7 2 pb :7 ;lb;x [xj— 
71 7-... 7 17j 7 J)/ J 52 
1 ni 7 i7,7j7jxtb-cb 

77 7r?l 7 i b ix V3r* 


TOTAL NOUKI 


• --> ' / / ’ f ~ 

—^b ^bS i- _ /-^ C k jy 

-iJTll/?_telifi'AbZ 

±.Roo cc o __p/i/ ver+ /4 
-*-RJJ-UL JtL 71 CsiLnrp 
jJ 5<LL£ RiLJpMl.G R* srf 
-L frf L _ 1 <? (./ 2 // 

•• ^ fkkl 11M 'Be/I ern/U , 

-•SHISLoI v ( Loq/s 


-bn 

Zi r 

7 t77 

7 7 J" 

7Xr~ 


• Mon iriwuo 


EOC*L NO I JOB IT ART 


-L-. 


iPryi - 7 |/i' — 


WBBB Inoirr 
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DEFENDANT AETNA'S EXHIBIT F 


WEEKLY PAYROLL REPORT FOR JO* STEWARD r - \ • / r n 


FOR HODCAARIERfl. BUILDING AND COMKCN _ABOR:S£ 

WISTCHMTII HOOCAMIHS INSUtANCt AND WILFARI BUND 
WIITCNISTII COUNTY. N. V. BUILDINO LABOUR! PINilON BUND 

143 Mamaronack Avanua, Whit* Plain* N Y WH.'* Plain* 8 2700 


l‘> A 


> MtfhT !A 

Atomic R Par. iW P iVfi' 1 * 

LocuonoMobA 1lVDl(.' %CHCCt £,c s-y Local Union No J " 

T 


NAME 0^ MEMBER 


LOCAL. 

MO. 


nwhIH or »Ow«* *'•«««• 
■t— 1 — .... .... — ---r 

HON • YWBB ••• . YHUOB roi. 


< »\1 7 7 17 7 4 ^3 7 


[ l ^ L. * t- ’ ' 

t I r 

• l i::.. - 

ll LL tA, 

< I 1 

h 

71 

Tj 

El 

JL 

✓ 

'JL ? 

. Ptrt-err: 

il c //f l'a/* /7 

S i> 

7.' , 

/ l 

Jr 


M 

2L 

y 

p/i' 

*> 

, Kocc( j 

TV*' if A 4 ll 

5 !' 

JLi 

JL 


1 T 
/ 

7; 

y 

h ) 

, £" L i T It h 

J C C L ! t F 

$ ll 

J4 

*7 

a* 

7 j 

JLj 

< 

/J > >' _ 

* in fuc p 

Ac Mil A o 

S i> 

41 

7 

i 7 1 

X 

X i 
_ 


// H i**" 

• fl MtHCH'! 

Co M tRi IV 0 

T n 

D 

n 


x , 

y , 

x 

! /l M 

, A i_ 

/I L i r o/c' 

\ ' 

1 3 ! 

P! 

7 

: 7.. 

/ 

z.i 

A 

y 1 H *5^ 

. To Si' PH 

&//?£ ,7 c r // 

7 7 

1 1 . 

?J5 

7 

7 

r 

r. _ 

o (jr f I* 

p cu 2,(1 

? ? 

hi 

7 

2 .: 


L i 

/ 

ip/ _ 

- 1 hislc r 

L C Cl / S 

7 7 

b 1 

1 7 

| ) 

7 

7 

< 

hr 

. 1 A ILL 111 M 

TtRCst 

? 7 

1 

1 

.7. 

J j 

hj 

y 

r 

. ThuiT 

T K III ou 1 

7 7 

X 

, v« 

_7_ 

7- 

K- 

k- 

/ 

p‘i_ 


il¬ 


ls- 


r 


4- 


—4- 


i i 

— 
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DEFENDANT AETNA'S EXHIBIT F 


STEwiSftP 

FLB 24 1966 


Addrau 


Location ol lob 


WEEKLY PAYROLL REPORT FOR JOB 

FOR HODCARR1ERS. BUILDING AND COMMON LABORERS 

WISTCHISTIR HODCABBIMS INSUtANCI AND WILFABI FUND 
WISTCHISTIR COUNTY. N. Y. BUILDING LABOURS PINSION FUND 

140 Mamaronock Avenu* Whit* Picon*. N Y WHit* Plain* 8-2790 * ‘ ' 

l MrffcT/ss ,hc 

C O AS A' 


Employer * Nam* 

[0%l 2 T\o/ 1T) 'D/lfltf*' 


M I i> 0 L, t SCHOOL 2 CP/^or A ^ U[Uon No S'" 


NAMI Of MIMIIR 


HfufR Miittf/rfr 


west 


fl L if AS 


in 


NUMMR 09 HOUND WONNBO 


RUDD FBI 


1 


Hr 


7 


x \i n 




1 


X 


TOTAL NOUM 


V Jo 

sTT 


l>-e t £ R Me L< If HAS X! 


in 


iKoocco V/lAsert/i 


£li7i 1H J CoUt"R 


n if R£ v Ho nil AS# 


llHSHovy coAsr'R/Aso 


in 


in 


$ <( 


li 


x n; ;7£ 


i 


7 


i 


n 


in. 


"7 


/3o 

x\ y Xj % 


7 1113 


y 




I x P . la 


7 


U 


‘2 t 


m 

7 . 

——l 
X t 

' . -H 

7.7 

. 1 — 

.1. 

X 

4* 

7 7 


X 

L Xlll 

i 

X 


77 

7 

X 

.717. 

2J 

X 


7 7 

X 1 

X 

,7_p 

7 

X 

£> 

7 7^ 

*7 

X 

17 . 

7 

X 

3 * 

77 

7 

X 

7 b 

7 

X 

-5 ? 


Lfy! 


/I L S t o as 


. ToStPH 

>o & I L _ 

JH IS LO M 


p// / l r? 


V/tie ftps/i 

SoU'Z/l _ 

L c u ii _ 

TU" RG-en I 
TKri/ ol / 



























DEFENDANT AETNA'S EXHIBIT F 


WEEKLY PAYROLL REPORT FOR JOB STEWaB£ ^ " n / r T> 


FOR HODCAJUUERS. BUILDING AND COMMON LABORERS 

WISTCMISTIB HODCAttilBS INSUBAMCI ANO WIUAII MIND MAW • • r » J%(l 
WIITCNIim COUNTY, N. V. BUILDIMO LABOBIBS' MNSION FUND 

MO Mamaroncck A»»nu», Whit# Plain*, N Y WHit# Plarn* 8-27O0' t '> T CHf ; , ■ - ^ 

f muR t /a/ /'XT' 1 - 


Employer * Nun /' /' O ^ ' < < Q f M tl R t /A/ 

Kuan* 10 F-l R R o S y R q/ 7 p P/7 Ril~a/ Co/^aa 

Loe»Uon ol Job / 7 ! PP L /2 ^ C // 0 O ~R ' 4T p pP /f* p Lo/kl Union No X ^ 


NAMI 09 MCMftKPt 


MUCH M/1f////U 


/IuF ,v 


, Pfrf R pvc rfy //ar 

_*l\oo<rco V/lA/Crul 


L' L IT/I H T’ 


( Q L/TR 


-illLfRirv RoM/7/PO 
ilIvtUoMy CoA/rR/MQ 


M.Cv l 


rlL S re// 


jiToStPH 7 'P/rfGRoJ/1 
Gl(< _ S 0Q2/7 


isJlA JJLoM LoU/S 

■t^ P Hi Is! V fkrt M7L/ 


LOCAL 

HO. 


/// 


LiL 


1UMIH O 9 MOUM WOMlO 


••• ' tHWBI 


7 h h 1 7 h U lA? 


TOTAL HOUU 




_iu 


/> r h; ?: ?; 


/All 

?//! 1 




i> // X 


U-l^LtiU 


i:a. <11 


1 7 I 7 I 7 1 y 7-5 '/ t 


or 


j" 


r// 

JLZJ 

_22 


/C 

7 

7 


/-4A l1|7, .#[ ;^ »v 

kiiJ4;^(| .Hi*. 



_/ 

_7 

7 

7 


-1 ! —> 


^7 


2 I 1 L 7 

7 

I! 


X X 


z / 


3r 


^ 1 






tMOIBBO 


JOO TIBMONCO 


3 


1/ U 
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DEFENDANT AETNA'S EXHIBIT F 

WEEKLY PAYROLL REPORT FOR JOB STEWARR! - 0 ~ " "tq 

FOR HODCARRIERS. BUILDING AND COMMON LABORERS 

WESTCHESTER HODCARRIERS INSURANCE AND WELFARE FUND 
WESTCHESTER COUNTY, N. Y. BUILDING LABORERS’ PENSION FUND MAR 1 "> 19GG 

14C Mara* ircneck Aver. .e. W:ute ilcins N Y V.’H.to Plains 6 2TC0 

//?M/2/r < ntfR-N*' /xcSL i 17 

a=„.,. is f J % VeSf ko/to D/iRl/fM 

-- , ; *.MrPPIf Select d I> 

[ LOCAL ! XL,M«fn or hOUM VLC-XtO 


C L? iX/^ 


-CCA- ’ :.icr. N' 


NAME OF MEMBER 


■ H (Tj. l £A _ Rill th uf y . , LJL-L . 

, w if ? r fj LC ^K! _ LLLJJ. 

, P £ rC £ _ PK./f fis*//I £j!_ j_ 

/p<? o cc cr 7j/'/ H/tTr / fl !> >' >\ 

t El iT i/h i cjn j£JL.. .?<± 1 *. 

. To3 £ PM V///C-RCS/1 \ UM 

t 6 I t- SO CL2 a . 7 7 • . 

. S // I S L C M LotftS , y> X 

.WtUulRl 'Be/iG-ffl/ft'A' 1.7Z.1 / | 


NoHIfH Of N()U*I WOHPIO 
MON I t u || Nl' I *> ■ , • A T J 

— 4 -*- T " • T -t- 

y S \ . , 1 ^ ‘ 


TOTac houm 


/V / /■ i 


*: 7 ?; 


LLLJJ. a.' 42 iLM\ 


a zQr a 


//mx ^! x ;,7 j.7 j_ |/^ j c j 


x / 7 1 7 


/ ^ 


JV 

i ( 

/ 

! 

X 1 

X 

7 

♦ * ♦ 

17! : 

/ H 

77 

/ 

/ ' 

X 

7 

7 ' 

4 t ' • 

J H 

7 7 

/ 

< 1 

i i 

X 

. 7 

4 1 

4 r 4 

1 H 

7 7 

X 

a' 

\ 

X 

7 

7 ! ! 

t 

i 7 

i 1 ! 

1 « 

77 

I / 

l 

1 

X 

1 t 

/ 

? 

1 h 


• HOF * * » A 4 R O 


LOCAL No JO* 


1 

DA V » 


w I • 4 INDINQ 


<) 


5 /' 


JO* • N.6MIO 


I c. TS Cj, o.SjT^l- P°vy 


“I V 7/ *Y 

j / 
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DEFENDANT AETNA'S EXHIBIT F 
STATE □ F NEW YORK 

DEPARTMENT OF LABOR 

300 HAMILTON AVENUE HARRY P. QUINN 

WHITE PLAINS, N.Y. 10001 miiiunt ihouitkia l c ommiiiiomch 

April 5 , 1966 


Aetna Casualty & Surety Co. 
Box 1890 

Bridgeport, Conn. 

Attention: Mr. Buckmlr 


Be- Fabrlzlo & Martin Inc. 

Gentlemen: 


As you requested, I am enclosing photo copies of the 
following claims: 

1 . Westchester County Hod Carriers Funds 

2. Westchester County Bricklayers Funds 

3 . Westchester County Carpenters Bunds 

If I can be of any further assistance, please do not 
hesitate to call. 


JBL/kc 

Eno. 


Very truly yours. 


/x /.'* - (**•/ 

Jerome yB". Lenney / 
is Senior Investigator 


( 


A, 
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DEFENDANT AETNA'S EXHIBIT F 


April 7, 1966 

Nr. J rrmm B. Lartney, Senior Investigator 

State Of Haw Tork 

Department Of labor 

300 Hamilton Annua 

Whito Plain*, Maw York 10601 


Dear Sir i 

FI la Vuafcari 17 9C 920 
Fabrlslo fc Martin Inc. 

Mlddla Sehool 
Bedford, Haw York 
Bond Nwfcert 7 3 38091 

Thia will acknowledge receipt of your letter of April 5, 1966 regardli? 
the unnald claims of the W«atcheater County Hod Carrier* Fund*, v**t- 
cheater County 'ricklayere Fund*, and the W*etehe*ter County Carpenter* 
Fund* with Fabrisio L Martin, Inc., our principal on the above bond. 

The bond furnlahed the Board Of Education, Central School Dietrict No. 

2, ia th* Standard A.I»A. bond, and *br the coverage provided we refer 
you to thoaa forms. 

W* ahall arrang* Tir an early investigation of thia natter. Meanwhile, 
since our present information ie United, you will aporeolate that our 
attention to thia should b* considered without prejudice to th* position 
of any oarty. 


Vary truly yrnxra. 


Miohaal J. Buekalr, Cl ala :<e r re*entative 


njb/rap 







DEFENDANT AETNA'S EXHIBIT F 


Amo 13 , 1966 


Hr. Jmrom 9. Immj, 3— lor Imatt gator 
Stata of Hw lark - Dap ar teoBl of 3ntoor 
)00 Mlton Itwain 
Alto Ptelno, Po» York 106m 


Daar Sirs 

flla to. • 17 sc 920 
tend to. * 7 3 300*1 PC 
Pobrlmlo » tortli, !«. 

Poord of Edooattoa, CmUiI 3 < 6 m 1 r in trie t no. ? 

*w a l aaad aro (too IUImm lad AanlgnooMt fim la ocmoctlan wlk tho elato 
of (ho Vootehooter ted Corrloro Ihonraaoo and olfore Toad and J«steho*tor 
Coutor Ttoo York Gliding Jba MH tondon fond ftor Loeol 511. 

Upon rooolpt of oaah properly elpaed toy on outhorlood official or tmtoi 
of (too fidoa, o draft la tho anad of *5*.17 will ho faroorttod k> tho 
Mm In aatlaftoetlon of lta olein. Ploaoo a loo ooo (toot (bo f-irn iro 
dotod and duly notarised. roar ooploo aro provided. Kindly to turn t> roo 
to no. mo lo ftor (ho ' nlan's ro o ird a . 

Tory truly yoora. 


ULotonoi J. fltakmir, r lnln Hrprooorttntlre 

nn/m 

MOO. 



Uynand teldela, mq. 
855 «U stmt 
Bridgeport, foanootlont 


J. F. vtolkor, Atty. 
Homo Off1 bo 
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DEFENDANT AETNA'S EXHIBIT F 


June 21, 19& 


Hr, Jmrom B. Lmm j, -enior InrmmtL ator 

State Of Hm York 

Department Of La bar 

yv) Hamilton Avenue 

Vhi to Plalne, Sew York - 00601 


rear Siri 

AT SC 720 

ond Sa^bAri 73 3 0921 HC 
/•bride & iartin, Inc. 

Hoard Of iducation 
f'arrtral 'on x»l Patriot ’*o, ? 

Eneloaad la oar draft \n *h? anoint of *?9h.l7 oavn’ole to the eatc’watar 
dod Car-iara Inaaranea ■»elfar» Fund in Vaathheatcr County, ;;n* York 
and ijdldara tt Laborare Mansion fund for Local ?ll, In full matiafaction 

of It 3 claim und'O’ ’..hr. Above cautioned ' jj;d. 


Vary truly yours. 


J. .>ucrni.r, iniia oprearntitiva 


«0Vrap 

-loo. 


OCI (tea -aeanber*, f«q. 

30 Vaoar street 

Naw York, Mav York - 10007 

i^tyaond Aaldaln, ’ m%, 

3l>5 Main Streat 
drld^apart, Conneetieat 


J. R. Walker, Atty. - H.O. 






DEFENDANT AETNA'S EXHIBIT G. 



CASUALTY AND SURSTY COMPANY 

Hartford 15, Connecticut,-_ 


3 c 155006 


Xim<f "Realty 




PMKkmot) rvwm bc 


□ cXPCNSC 


Darien, Conn. 

oard of Eguestlon7 Central School 6n 

ct N o 2, Mount Kls co, N ew York _ 

PAVASLL TMROUOH TNI 

HARTroau NATIONAL BANK AND TRUST COMPANT 
HARTFORD. CONNKCTICUT 

^Westchester Bricklayers Insurance and 
Welfare Fund, Westchester Bricklayer^ 
Pension Pund for Local 27 / 

220 Ferris Avenue \o 

White Plains, New York V 


□ •ALVAOC 


PAY 11956.15 


in satisfaction or 

In full and final payment of all 
bond liability for furnishing of 
^ mat er i als and labor for the 
"Bedford Middle School Job. 


nooooqsE, is 




(CT DASaUMIO 

□cO SUAITY A DciOCO 


la fall aaif flail 
head liability tm 


; F A 



'jl 



|7v 
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DEFENDANT AETNA'S EXHIBIT G 


REPORT ON LABOR AND MATERIAL CUM 

A 

P] Preliminary Report [**'^Port 

Claim No. JIM# Principal fart* *11*. 


. yz 


I toe No 


1. Amount Claimed 


Claimant 


Addreas 


?. Nature of work or material 


a fa 


* _ 


3. Claimant la a 1 Subcontractor 


P] Materialman 


L. Dun and Brad ratlnp of Claimant If a Subcontractor 


5. Furnished to r _2_1 Principal or to □ Subcontractor (Nama) 

6. Dates work performed or materials furnished - First .. 

7. Notice filed - Date _ With Whom -t* 


s/^/U 


With Whoai 




Description- 


6. Total value of all work or material from start of Job as claimed. 

9. Credits allowed by Claimant for payments on account $_ 

10. Credits allowed for returned materials, etc. t- 

11. Balance claimed by Claimant 

12. Additional credits claimed by Principal $ - 

13. Additional items in dispute I * 

1L. Balance admitted by Principal 


- 




fsZJs - 


15. Were all payments made by Principal applied properly? yfr - 

16. Are any lt<’mr, not covered by bond 

17. Ojt.standlnp bills of Claimant if a Subcontractor - list attached 


16. 

19. 

?0. 



* Explain on separate sheet 
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DEFENDANT AETNA'S EXHIBIT G 


/inn 

1IB".M - 

1 

1 

OI«*«TW»^tOr iUFIIOttttOW*' 

fj>nn - f-tt-b al.. &jT 


Sf«f* *4 Ni* Ywk - Dcpoffmtftf t# Lofcor 


CLAIM FOR WAGES FILEO IM ACCORDANCE WITH SECTION 2»-b OF THE LABOR LAW 


£V«i.A fiji.becUinm.+ 

^OKI tDOMIUOF CLAIMANT 

Zlo F-*-fy‘n P*c. 

UX^ . A/.y. 

MCI AL BOCLOITV MUMNW 

f/t+nt.'o t HM”" ,Ek- 

tv V > Aii 1 > 

Putsch 

/ 

NtM| OR iF»«OVin RL HON T» AC WOO 4 f ACTUAL FHRIOVIaI 

AIIOAIM OR IMMVIO BUOCOm toac TOO UR actual iirimir 


^ Liv/; Qt'h*'* 1 S^ool 
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DEFENDANT AETNA'S EXHIBIT G 


WEEKLY PAYROLL REPORT 

FOB RRICKLAYERS. MASONS. PLASTERERS AND CEMENT FINISHERS 


WESTCHESTER BRICKLAYERS INSURANCE AND WELFARE FUND 
WESTCHESTER BRICKLAYERS PENSION FUND 

210 hirli A**nu«. Whit* Plains. N«w York Tal. ROskwsll 1-3400 


Social Security No 

, PUaj* lsdicoi. Jsk Looattoo In 

Nans ol Employs. CUT. Town st VUIops 

i 

TlMH isntto_ 14 

2 

„14 16 C£o 

3 


4 

2mm FYtSaI mm «7 

5 

’•14 1*4* 130% Y4 

6 


0 

More ten MSI 

8 _L__ m __ _ . 

9 
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DEFENDANT AETNA'S EXHIBIT G 


WEEKLY PAYROLL REPORT 

FOR BRICKLAYERS. MASONS. PLASTERERS AND CEMENT EINISHERS 

WESTCHESTER BRICKLAYERS INSURANCE AND WELFARE FUND 
WESTCHESTER BRICKLAYERS PENSION FUND 

1X0 Iwrii Avcnu*. Whit* Plaint, N#w York T*l. ROcfcw*ll I-1B00 



I*1L 


1L 

n_ 

12 




lilnutt 


.- 


PaL4 




13 

14 


CartMitU 


Pa 14 


mi 


IS 


16 


Caata 


Palji 


16 

19 

20 


Matra 


t- 


—L 


Pa 14 


-Z** *_ilT 

_27 _ JZ&? 

, lw .. z/y 


>01 

.iZl 

774 


Tatal Natan Jp- 


F MORE FORMS 

ARE NEEDED . . _ 

CHECK HERE ^ ^ -Y«ll«„ Fur. « J 5 f M*u. ■ 

l_J P.ra.on Fun^ Qf a*' H«ur ■ 


Kind 1 ! a 

(AD:fc la * 


■ vv: oic* 
* i% lu*%d 
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DEFENDANT AETNA'S EXHIBIT G 

# 


WEEKLY PAYROLL REPORT 

FOR RRICKLAYERS, MASONS. PLASTERERS AND CiMINT FINISHERS 

WESTCHESTER BRICKLAYERS INSURANCE AND WELFARE FUND 
WESTCHESTER BRICKLAYERS PENSION FUND 

210 Farris AvamM. Whit* Plaint. N«* York Tol ROtkw.il 1-2*00 




r MORE FORMS "c, 
ARE NEEDED. 
jPHEClC HERE 


PAYROLL 


3 ub*nittod by 

>T e usnmt th t mbovt SUHmini ic bt trmt md Corrtfl 


Th>« 209100! f?p i and iomi'ia< «*o bo «a 
l*r, i’iopcr ma«' ho mod* L/ two rh«t«i 
rvro on . 4 n»o o«ho oi>o WKiTCHlSTC* 


o ( 'tytnll 

wi iF#nr 


E/nployorj^^ouiWiani. 


Do Not Will* tn ' 

fhoM Spoco* - Tot Olbro Um 

Total Houm 


Numb*i ol 


non omployod 


Total Wollaio 


Total Poriouw 

Audltod by and 


fUooipt EDOiUd 
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DEFENDANT AETNA'S EXHIBIT G 


WEEKLY PAYROLL REPORT 

FOR BRICKLAYERS. MASONS. PLASTERERS ANO CEMENT FINISHERS 

WESTCHESTER BRICKLAYERS INSURANCE AND WELFARE FUND 
WESTCHESTER BRICKLAYERS PENSION FUND 



220 Ftrni A««nu«, Whit# Plaint. New York 

Tol ROckwall 1- 

Sao il Sorurity Ko 

Namo of Etrployee 

1 

i 

Albert Romano 


1014 


2 


Paid 

836* 

377* 

3 




4 

AMrw Searpat 1 


977 


s 


Paid 

827 

150 

6 

7 

Joaaph Pit can to 


1013 


R 


Pitd 

851* 

im 

9 

-- 




n 

J. S.ntlfanl 


7* 


i 


Pj16 

££E» 

7* 

2 




3 

14 

5 

D. Vacearalll 

Paid 

12 

_Z_ 

3 

.6 

. 7t§aualp Vandlttl 

10 


;? 


Paid 

7 

3 

is 

j Jmmtk Iwl 




19 


10 


to 

. L 

Paid 

■» 

J 

• MORE FORMS 

ARE NEEDED 



Total Hour* ^ 



WeaM Indicate Job Location by 
City Town ot Village 


$ 26 ' 

!9sr 


CHECK HERE 
□ 

by 


May 20. 1965 thru 
April 50. 1967 


p3S<- 

«3 0<’ 

PAYROLL' 


PATE May J. 19*3 ta Krr.5, 1966 


IT# umrsM lh$ tbo%>t S 1 stt mini 10 A# true md Cor*tcl 

Do Noi Win* tn Theeo Spacaa Foi Olhce Um 

Fabrli la 6 Martin, Inc. 

s *t l«f 9»6f 

Tom. Houir 


1062 Poat laid 

Suee* Ald/eaa 

NjibUi of 
men employed 


Oarlaa Conn. 

-•? a 08 # Sura 

Total Welfato 


5 jred Py 

Tin* 

__ 

Total F'enoton 

Audited by and 

Receipt mailed 


% 


A Uniat* a mamba* waft* 
will not La eligible fa* 
ba*a la r**i employ la 


rogolrod aumba* at hour* wltfcia a tpocIRod period •* ' 

Ibaratara. M It aotoMary lb"* «** " r 

«d P-S-- * ’ 


If 
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DEFENDANT AETNA'S EXHIBIT G 


WEEKLY PAYROLL REPORT 

FOR RRICKIAVCRS, MASONS. PLASTERf RS AND CEMENT FINISHERS 

WESTCHESTER BRICKLAYERS INSURANCE AND WELFARE FUND 
WESTCHESTER BRICKLAYERS PENSION FUND 

210 Parris Avtnu«, Whit* Plain*. Naw York Tal 10<kwall 1-3600 


Pl« im Indirol# Job LjcaOun by 
City Town 01 Vuloyo 



ir MORE FORMS 
ARE NEEDED. 
CHECK HERE 


May 10. 1*4 S thru 
April 10. 1*47 


owbrmi'od by 

IT/ warranr ikt skovt Sbarrmrar lo Sr rrar md Comet 

Fbrlals 4 Hart la, lac. 

N«b« o4 tapieyer 

1041 IM Rati 

ll/Mi U4r*M 

DarUa 

City Zaa« 

Signed By 


«3 0 <- 

PAYROLL 


‘DATE Hoy S, IMS (a Mar. 5.1M4 


Do Not Witi* m T*he«e Spocti Toi Office Dm 

Totol Houir 


Nub bet of 

Bon employed 


Total Woiioio 


Total Penetoe 

Audited bf and 

Aeeetpt Bailed 


^..4 t • ; , •.* •.» !iwne# '0 ♦ • • >»*ii s * v .• 

•i. It tlWe J* .*.f • iFo , -* * 

l''H0 loVVL.^CMi* . . • A i! ’ *• 


* ».t f *•» »•■ r. 


A Uataaa a maathar war ty a ramrlrtd namhar ft haurt within a iparlhod parted al lima ha and hit puallFylnf da panda an 
will nat ha aileihia Far hanaHtt. Thomfam, II It natattary that yawr Emplayar't Canlrlhulian It mada waakly Far t 
hart In yaur tmplay In Wttldiaattr and Putnam CaunHaa ragardlaaa al I hair Lara I Uman aMl.atlan ar ratldanaa 

l » - - -- n - a #• . 4 t ~ ... . Via V. .1 St. I 
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DEFENDANT AETNA'S EXHIBIT G 


WEEKLY PAYROLL REPORT 

fO« BRICKLAYERS MASCNS. PIASTEkiltS AND CIV.tNT FIN.SHIRS 

WESTCHESTER BRICKLAYERS INSURANCE AND WELFARE FUND 
WESTCHESTER BRICKLAYERS PENSION FUND 

110 ft ,,,• Annul Wh.u Pla.m N.» York T.l SOih.ell 1-1630 


‘ ^'iai r.ir.-w- */ No 

i 

i 

-.4- 

Lpui* Varco 

l 

.*•«. i ol F.ttf .' rtm 

raid 

1094 

120 

16 

4 

L 

7aa<t«ula Hurdana 

/R94 


C, 

6 - 

P«ld 

JELL 

91*. 

Q 

) 

| AlUMRt Npro 

9 — —— 

1 

raid . 

042 

_536 


13 

- - 

-— . 

'6 

36 

11 

12 

n 

KaccaLL Jtahra 

Paid 

792 

jus 

134 

.4 

nitltf Rlaal 


244 


!S 


Paid 

104 

is 

1 


' --__--- 

»aaal 


1*4 

-M. 


S 

19 

20 

•as- • -»aaar.-t. jkwi 

1 

_ r.id 

24 

ir more rom: 

ARE NEEDED 


Tftdl Hours ^ 



r Indtculo JcL U<or.ort t y 
Cny Town oi V„uu* 


CHECK HERE 


□ 


May 10. IMS thru 
April 10. 1967 


-tlMlIOd P* 

IT, tmtmt ib, ,k,„ Sin,n,HI ie k, „t, md Can,,, 

Fatrlala A Martin, In*. 

•> Las- or*' 

10U ft»t U. 

SUMH A<S4 a«» 

kriM 

-* ,f .ar« 

r.;n«j F? 


35 

") 0<" 
PAYROLL 


IATL May J to March S, IMA 


Do Nol Willi m Th*M Spooa-foi Olli/** (J M 

Totgl Hour* 


Numbmi of 
n>»n •cnployad 


Toiol Wolior* 


Tolu I FtlUaOO a .. 

Audiiod bf and 
Aocoipt maiUd 


-XzTir.: rF? •* ^*•—«• -«* 

. b * a '" r -' “*•» •" "~***.- *•— Cava.,2 ca,a/d.„. %T/ ~ 


qualifying dupandantr 
•oily far all mom. 

•oidaiMo addrooo 
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DEFENDANT AETNA'S EXHIBIT G 

• STATE OF NEW YORK 

DEPARTMENT OF LABOR 

SM HAMILTON AVIMUI HARRY f. QUINN 

•HITR PLAIN*, N.V. I*MI wwhmun 

April 5 , 1966 



Aetna Casualty A Surety Co. 

Box I890 

Bridgeport, Conn. 

Attention: Nr. Buokalr 

U sr. Pafrrlzlo A Martin Ino. 

Gentlemen: 

following 1 *“ enolo8ln S P ho to oopl.. of tb. 

1. Weetohe8ter County Hod Carriers Funds 

2 . Westohester County Brloklayers Funds 

3 . Westchester County Carpenters Funds 

h..lt«t. 0 S Mil! " V furth,r ••■tstano., plus, do' not 


Very truly yours, 



JBL/ko 

Kno. 





L- 4 S 2 - • 
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DEFENDANT AETNA'S EXHIBIT G 

Th e/Etna Casualty and Surety Company 
The Standard Fire Insurance Company 

IIAKTFOKI), COMMiCTICLT (Him 


Jan# 13, 1966 


Jmrmm 1. Imaaj, San lor Investigator 
**•*• •* New Tm* • Dopertns n t of Labor 
300 Hmlltaa Avenue 
Whit* FLalns, lav York 10601 


Daar Slri 


Pile No. - A 7 SO 920 
Bond No. - 7 8 380921 BC 
fabric lo A Martin, Inc. 

Board of Idneation, Control School Dlatrlct No.2 


wlliLk* J° 0UP r *° #n% >hon * oontaraatlan on tha claim of the 

!££££ “ d ' w * r * - *• 

iaanaa at hand baoaaaa tha suppertiiv papers 
^oridad by the B^an hero bean inadequate. I suggest that the Onion” 

TlS* ttmm • BlMll * r ^eahion as did the 

carpenters t Laborers Oalans. 


▼erjr truly yours. 


HJB /an 


Wnhaal J. It iol n d r , Olaia Bepreeentative 


ea Nan O r asribsr g , isq. 
30 Teaay Street 
Nee York, New Tort 


Raymond Baldrln. 






855 Main Street 
Bridgeport, Com 






DEFENDANT AETNA'S EXHIBIT G 

The/Etna Casualty and Surety Company 
The Standard Fire Insurance Company 

lIAHTPOliD, CONNECTICUT 0(111.*) 


/one 13, 1966 


Hr* loro— B. L—nay, Senior Inveatigator 
State of Rom Tork - Dep or t — nt of Lobar 
300 Hamilton Avenue 
White flolna, Rom Tort 10601 


Doer Sir 1 


file Re. - A 7 90 910 
Bend Ho. - 7 S 320921 BC 
fehrlelo A rturtln, Lae. 

Boerd of Educetl on, Control Sohool Dietrict Mo.2 

Wi i * to confirm oar recent phono ooneoreeti— on the olein of the 
Veeteheeter Brioklayera Ineurenoo and Welfare fund end the Weetoheetor 
Iricklayers Pond— fond. 

I ■ u—ble to receive the ieeooe at head b ooo u oo the eepporting pepora 
preeldod by the U&len hove bo— inadequate. I togged tint the Union 
Provlde — ei*» the weekly ti— eh—ta in a oimilar faahion ae did the 
Carp—tore A laborer a Unlooa • 

Tory truly year a. 


Michael J. Baoknlr, Claim Repreoomtatlve 

NIB /- 


— Km Oreanto—g, Beq. 
30 Tooej Street 
Row Tork, Rev Tort 

Raymond Baldric, 9m. 


85$ Main Street 
Bridgeport, Conn. 
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DEFENDANT AETNA'S EXHIBIT G 


Jun# 13, 1966 


Mr. J a r — B. Laanagr, 8«l«r Inr»#tl*ator 
Stats af Man lot - Dapartaant of Labor 
300 NnailBsa Awm 
W hit# Plain*, M«v Tart 10601 


Daar Siri 


Flla Bo. - A 7 90 990 
Bond Vo. - 7 S 300991 16 
Fabrlii* 4 %rtin, Lae. 

Board of Sdooati on, Cantral Sohool District Bo.2 

Thia is Bo sanflra our race nt phono ooiwriaUaa on tha claim of the 
Waatohaatar Brlcklayara Xnauranae and Valfara fund and too Vestoheatsr 
tBrieklagnara FBudoa road. 

X an aaahla Bo raaolro Bhs Laoooa at hand haaaana tfaa aupparBiig pa para 
prorldod by Bha Union hats boon inadaqoaBa. I that Bha Onion 

prorlda aa with tha wsskly tins ahaata in a alailar fashion aa did tha 
CarpanBars k Uborara Unions. 

▼ary truly jaara. 


mahaal J. 


HIB /< 



30 


Mi 


lark 


Ujaaad Baidals, hq. 
855 Hdn BBraaB 
Bridcaport. Conn. 


Bsskslr, Clala tapraa aa tativa 


J.R.Walker, Atty 
Home Office 
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DEFENDANT AETNA'S EXHIBIT G 


Jam 13, 1966 


Mr, Jana B, Loom?, Bailor Dmatlfikr 
84ato of tar Tort • Dopartnont of Lobar 
300 ftailton Aoanuo 
tfklto nolao, tar Tor* 10601 


Door Slri 

nio Ho, • A 7 SC 920 
Bond *o. - 7 5 380991 K 

Fibrillo 4 brtU, mo. 

Board of ndoootion, Control H o h ool Dletrict Ho,? 

Thlo to to oonflvn oar rooint phono ooororootlon on tho olol* of tho 
Wootehootor Brloklojoro Xnoaroooo ond Valforo fond and tho w««tohootor 
hriaklnjrora Pnao&on fund, 

I an oaoblo to roooloo tho l ao o oo ot hood booooao tbo oopportlnc poporo 
prorldod tj tho union boon boon lnadoqooto, I oocgoat that tho Union 
p o or Ida no with tho wookly tino ohooto In o olnilar foohlon oo did tho 
Corpontaro t Lobororo ' niano, 

forjr truly poors. 



Xlahaol J. Aooknlr, Ololn Bo prop on to tiro 


JO Toeay Stroot 
tar Pork, tar Yarit 

Boynonl noldria, bq. 
0S5 tan Stroot 
Brlrtgaport, Conn. 


J.R.Walkar, Atty, 
Homo Offioo 
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DEFENDANT AETNA'S EXHIBIT G 


Jmm 13, 1966 


Hr* Tiran 1* Umn w, Ssolar QmaUcrtv 
sum tf MMf r spa r taa nk of Labor 
300 MtM amm 
W hits Plalas, Mw York 10601 


Door Sir» 


IfcU is 


flit «•* - A T to 9t0 
BMd M. • 7 I 389911 B 
MrliU t mrtia, Dm* 

Board of MwattN, CsoAaal Ssbaal strict ts*2 


ikas « %ba tills 
sad Vslfara Fwad talttM 


X m usUi k mdif Hm Imam it Ml bs u s— At swtrtlm MM" 
prwldM kr naUa Mms Mm las toM < H s* I niiaat Mat %ht Oataa 
pivtlto as win tba wttlrly Bias a h aaia la a alallar faahlon aa did tha 
CsrpaaAara A Itows ubIsqo. 

fair ink fan, 


MUbasl d. 


Hit /aa 


aa mm »it —i 
30 Yaaay tkraat 
Haw Bake taw Task 


Ugnaaad 

855 Mil 


Mala Btrsat 

, c 


Ola la Ba p r aa aa Ast laa 


JJUWalksr, Attgr. 
Haas Offlow 
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DEFENDANT AETNA'S EXHIBIT G 


* 1 —* tu m japp 
W M> 


m fki t? dSjKl 


Coat-- 
—•SSS 


•M 
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DEFENDANT AETNA'S EXHIBIT G 


SHOP ITIWAMi won M T* JWISMCTtOM O* 


WIITCMITtt MtCKLAYHS MSUBANCI 4 WMJAM WHO 
WUTCHUTH BBKKLAYU1 milON WHO 

no Porno Amw WUa Womo N Y hO otwf U I 5600 

Pay loll *Mk onding dot# rTL) 2* _ 

Nam* ol t-mpioyifybfl izia A CPtfN. 

Location ol Job fbt U nE MitAfc hatl— »— » _ 

t .i. low* — 

Niw ol loutooTnoo tLJf 

P{ . 2Hh. 

Dopu»T 


3 J7 ffiAtdi 

4 P. MQR&*/£ ' 

>A. H£dA _ - 
•A — 

7 A ££$W£S£- 
% y BAtA&H 

s x m&i _ 

10 O. Dj/w^ 
n a wccjto-Uu 


A. fUP&A-X- 

<T- SAtfjtfiuti- + 


foyniL WL LuLuy 


11 fl. l&u/£ _£2_ 

” * _^2_3L_. 

33 P. //a.Mottr .. 

34 /}. /?£W4___ 2 3 

*5_____]__ 

Shop Stowoid't Nome & 1&121 _ 

MtmmjCL S^kn^UkU-AA 

Mako TWO aopiM - Mail th# original to tho hind oilioo boioro Saiuidcf 
noon loop duplicate lot rout local union'# rocordt 

Ttuo ohop o.woid . >o»o« ohoulO ho noUo# I* ooori not. hot-ouoo ol to otlol tnponoooo 
to You Oho Bonbon oo iw to* oo 4 to Bo onto* Thototao tho ahooo loloomotoo on ho 
oonoot Whoooooi oooothlo 010000 ottoooot to ooohoo Ihot thof Imp Bon oof ooooloooo 

kit lu'tw MkitMrt 



• 41 
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DEFENDANT AETNA'S EXHIBIT G 


PLEASE HUNT T I 

Nam# of Employer M&zjai/mu* W»*k eliding J 'll V ^ 

Add—o« wji.oy "lajte RU Bax (7 DARj 'Sa, 

Location « Q * /jUt £ M‘ •£ \ Junadictioo 2.7 Hourly Hole 

_ «■>» CTTT, TOWN o> VILLAGE \ LocoJ 1 . No. - ** 

Nrmo o/ Joun.ar4oB \ n \ 

il /oi< \. > \y 

t— A 1 




Loco! 


S3 

Z7 


Nora* of Siewend fobjSET MO Flo 
U*o tMi cord on |okt with 5 wi n or Iota, 
following wook oatding porlod. 


!*•' H*u|) 

To*oi Kuvn 

W<»k*d 

35- 

2&*L 


Moil 






DEFENDANT AETNA'S EXHIBIT G 


M TM JURISDICTION Of 


mm > itiwakd's won w tin jubisoktion o* B-l n . 

uTTuSm 

WISTCHBSTIB BBKKLAYIBS MSUBAMCS A WafAII yuNo 
WISTCHBSTIB BBICKLAYIBS NNUON FUND 

MO rNm Atonuo. Whil. plains, N T AOafeMf) 1 -MOO 
Payroll WMk and mg data t]J CY 

Noma ot Employer Ffllo RlZJ rt A^AKJJa/ 

Location ol Job FrtY Ljuf* U. C Maori* Sato 1 SVC* 


C**Y. T»mN or Yuiaf* 





Shop Steward'* Name j3tUr 'PUur 

Addre** (f? JL H/fkJ-4jnL RV£ QskjJjj/y Tal No RaZ~jQ£^ 

Maka TWO ooptaa - Moil the ot.ginaJ to tha hind office batora Saturday 
noon. Keep duplicate lor your local untoa'i record* 


TkU Mrrrud r mart toa«l4 to araU.4 la m* TC»I tocoaaa at to mat ..ponooo* 
•a yea. Iha aaaton aa raw nk aa4 la 'to ualaa Ttoialan tto atoaa lalanaoi.oa aua to 
Wbaaaaai poaabl* plaaaa iraa m la oaatora Ikal Itot trap than pa, anraloeaa 
I m Ktfutw itbiBM* 
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DEFENDANT AETNA'S EXHIBIT G 


SMO* ITfWAM S won m TH* JURISDICTION o» P 7 N. Y. 

Y 'J, LA * N. 

wisTcmsTia bbkklayibs insubanci a wklbabi bvid 
WKSTCHBST fB BBKKLAYIBS PENSION BUND 

220 fnrua Avfnuo Whtl* Plnm* N Y ROchwjl^ *l«KX> _. _ 

Payroll WNk onding dat# (Jo* ¥ 2./ C-S 

Nam* ol Employ*! pfiQQj ZJ 0 MAPTff* 

Location of /A A/f~ _ tli £l. _Hourly ItU > 5VT <3 

'.»•* T**» •< V >'••• 


Nona •* JstfMfBan 

‘ /?. LCd/v/Z r "*““ 

N. as 

U«ai 

. S>3 

TaSW hm.t 

M 

2 Dwpuhr 


' 3 R, fAQflO 

az 

35- 

4 X C£v7ZfA hTl _ 

2.7 

35 

s XT FftAiaLi _ 

22 

33 

• p a/arA&mE - 

-^a 


7 P. PAqUaCQi ^ - 

* w. f^clhAte: _ . - - 

9 

10 

72 _ 


27 

M 

n 



12 



13 



M 

— -- 


IS 


16 



17 ... _ 



18 



19 _ 1 






21 

► 


22 $Sls£sY^* 



23 



24 



2S 



Shop Stowaxdf Namo /t^4 yfffyJF 


Addi 5- 4* f Wo &Q2d0j!J- 


Mak* TWO oopi** — Mail th* original to tb* hind ottio* b*lor* Saturday 
noon K**p duplicoi* lor your local union* rocordt 

Tfcu *o| mw uill u p l *oultf to* b*U»4 1* *T*IT mmmk bKtw <1 u* rtMl k f I 
•* you th* HibM •• PM >•* u4 M UM lUilar. Ttt*»tora ih« tWn mlMMkon M h* 
WIKI W Umih »n»*>li til Ml *vffM> M MHb.fi Ihol lh*y *”P lb«u pay •nr>ln»- 
Im tutvtf* Wli W W 
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DEFENDANT AETNA'S EXHIBIT G 


NnM of laploTM F Jlavfirr Waak andurg £/ 

Aodnaa o i U>Ihtii I 0p‘, li£t*i Q+s iCfk— C#/in • 

Loco Ikon oi Ir AsxtC Ss Jurf Jurisdiction 2. Hourly Rot* 9 ^ £ 0 


cm. TOWN m VILLAOl 


UmI • If* 


(*•• Hou/) 


No*!* *i JpurMTOM 

UmI 

Total h— r* 
Wprhod 

1 \ Ajy 



* \ * ' 4 l J Zu 

_a * 

i 

3 //. /*AAJLr^V. • 

.j / 


4 p - 

... 2. 7 



2 3 

’5 


o( Stawaii __ . ‘ +-t 

Um thli cord on |obi with S 
follow inf wt«k tndinf g«rM. 


or Imi Mail liwmodtotoly 


1 1 * 


■ * <1 MINT 

Man* oi Employ* 

Addn-u oi Emp oy*i 

Uroation of Job J r~J^ 

CITT. TOWN m VIUAOt 

Nam* <* 




... A*/ AL V. 

\ , J ^ dfturiadlotion y / Hourly Hal# S t ^ 

n i int Local'* N* ' *** r 


—ft - r, 

1 _./7 -.4 





l^VOl 

O \ 

/ V 

* 3 


T «r|i Nbiil* 
Woth*r1 


^ y 


~j - sF/ 

Nama of Stawoid _ i ' A/UsT- 

U«c this card on |oW with S mon or low. Moll 1« 
lofiowlnf wook ondtn* portod. * 


idiot oly 

• 'A li ♦ I 
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DEFENDANT AETNA'S EXHIBIT G 




'•»•* e:» 4 v , 

0 7 :/ 


/?. ?*£T tu. 

&4* £/ 

rvs/jx> - * 


Jk* IAH J- 

£7 


c 

J, 

K\(\ C JV(\JT J N O 


<* 

.3, 

'A iSC^Ll^n 


'ii 1 * 

P 

•vWAt/vt 

Gf 

SB 

r> 

(• 

r'A'ji V; c r, A 



A 

f!L c y/i 

/ . *' ', " V 

So 

) 

. • 

• * * ;..%ri :, 

iS. Mill) 

, * * t r* * • • y 


4 


w ““ -•?-- _ t-M — 
.. fv r<3~-RJ. Bor. II Dt£j£n 

Jurisdiction 73 - HoujIt RbI* 


at Job l 



l*m Bmmit 


~ CITY. TOWW *t VOtACq^__ 

Nob* o< Jo»f»*f»** 

Loral T TMal fena 

i 

i /j\ pp RftAf \^5 E*-- _— 

Lfi- -IfflL. 

► • T** r« a \rt J i — 

ai „ JJK 

. AAOJ 2 & _— 

i 7 _ M~ 

4 x AmEu _ 

£ 7 - U#*- 


_ J ... 


Noma ol 

Um tki« cmd Ml 
i«Im| «Mk 


7ru t U' 

with 1 mm m *•«». 
p«ri*4. 
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DEFENDANT AETNA'S EXHIBIT G 


zz rt—w. ii ±t -r- 

Add.— o! Zmp\oy*Jl2..2^&sTJLL ^^Lrtr KM. • 

cm. tow* « »TU*oi___ 

N.M X J*u»-T»*» 


iMri'. ■»■ 


g._. A s-ijti 


_V CL r £ 0 r y 


»._H.x.. ZjihJkzm^* 

4_ Rj-e-a->^A- 

- « 9i »#«<m_ LJ££2= 

Um thto cwr4 •• l° u wlt * * 


'»* / 
ii 

%. M«U 


— 

To—» bmmm 


*X . 


JLST 

. 

iX 




13il 


■ IV <»••«. 


nuu Mum 

•< Eimplcy*i 


f&ki -i 


■4 Employ*! 






jooobon ai Job » < /. \ ctigm 

cm. town m VILLA ai 


Nna« a4 .'matfi 


... «1 Ia - - - w 

^_Z^/ - 


■ * "* • . 

Nam# of Steward jv t, -Cj _ ^ 1 

Un thi* caH on |oba with S bm * lot*, 
following wooh ondlng pwio4. 


r> t r.f\ Cm. 

f 

, \ 7 Hovuly Hoi* •_'__■ 

L*n*I*« M. .*« Mm» 

LmJ 

MM 

•Ml 


3 X 

f y 

3 sT. 

-- 

• > 


1 * 


I 


Mail I 


rJ m >i u< 
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DEFENDANT AETNA'S EXHIBIT G 


HO^ Ho,. *£&L 

Ikm* — - _ t*mr* *»• 



zs. MS^-- 

AlTWi - V- 
. A AMftO 


7 J 
JJ 

1_£2 _ 

j£Z— 


1 


isi.. 

J 5 ^fe 

38 


t^r^sssr^^- 

•• !•*• with » •** •* 


Mail 


•|M 12 *« 















































93 


DEFENDANT AETNA'S EXHIBIT G 


' i3 t b nL 


M. T. 


VMS MSMANC1 * WH-'AM 


ncs- 

, o< Eapier*. fA&JUZJA -rt^ 

Addin* C Z-*n-\Qt2 ft. fltfT ft/ ft * V Je S £ ! 


-j '“*» Ax LANE ti*S i - Hnrtj ■—» * 3& a — 


i ZT FaAi^U— r “__ 

»• * 

i?_ 

TaMfeMM. 

it- 

_SCI - X- /f/llH 1 "- 

1 D»r*? 

Mil 


I'SrlV?fit' . 

^9! 

it_ 

|Mi < MM—Bl 

n» 

u 

-<r# i# -- 

|<T flj* - / / \s/)tS4 . - 

7fc>_ 

j i _ 

ft o (3 i y •» /I 

JI4. 

ji- 

- -XX - /Ji# fcir 

m 

n 

• r 

J3 

2i_ 

ini r/i / - 

10 

-J-- 

— 

li 



12 



13 



14 m - -j 



i V -- 

a 

—. — 

- — ... .' 

1? _ M P *» ?5 ■• ,.fa’ _... 

- -- • 

— 

i* - 

., _ 

__________ 


20 _ _ _ 

21 

— 

. •■■■ 1 — 

22 __ _ 

23 

- -- 

— 

*« - 

IS 


. 


Shop SUwaidi Nam* .J&V&4 [•LW'Wr _ iijia.iA/u 

Addi.../<r 5 —-T.1 v JjOZmi 

^ ... .. n _ . 


Mak. TWO cop... - Mod lb. ong.nai to th. fund ofeco b.to.. Satu.dof 
noon Imp dupl.coM to. Tou. local unloo. "oord. 

.... «... ... ^ “ srMS: SrSJ?.5^2f.!rr- - 

•”^r,ZZX££*JL I*» ... -.“~ 

_iu_-■ ■" •_ - _ 
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DEFENDANT AETNA'S EXHIBIT G 
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DEFENDANT AETNA'S EXHIBIT G 


fiUKhr nun 


Nomo of Employor^ TABZizJa KMXIit •nding 5/" f^Tl J 

Add,.- ai Emp^ JOfta. 4 , BafT^' &A 41 PAXJE* Cb#* 
oo of Job fa* UHL US . Jiakdictioo 21 Hourly Rot. 'SU 


Lorotti 


CITY, Town 01 VILLA Cl 


Mum at Jnimiimi 


WLMc t)Af£ y 
8 







(f*» Mo-»i 


T*»oi hum 


s 


33 


Nam. at Bt.waxd_ 

UtM Ihli card an |obs with 9 
fwHowin* week ondina 


or Imc. MaN limned lofty 
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DEFENDANT AETNA'S EXHIBIT G 


mwMD i won m THi mmuotcnom o# T 
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DEFENDANT AETNA'S EXHIBIT G 


_r»“ faBBwak nntKTu,*"' . 

«JSbla /mt */. a>^7, 

/&*■ <—*£7 ',5Vf 

C1TT. TOWN o. VTU>« _ _ Uxnli • No 


Non* oi Jouir«Y«oii 


Local 


1 a*al I 

Wukad 


> X /7W£>Z/ 

» /?. y»c 7 /?^ 
j P A/APdor/£' 
. i.. PAPete 


S3 

27 

#3 



35 



i 


N jooe cl St*waid 

u.« thl. cord on |ob. With 3 mm or lots 
following week ending period. 


Mail immediately 
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DEFENDANT AETNA'S EXHIBIT G 


shop nw/uw'i itfor m tm* jurisdiction or 


_N 

TW larat* N« I 


WISTCHISTIR ••KKIAYUS MSUtANCI A WHIAII HIND 
WISTCHISTIR RRKICIAYIRS PIN SION HIND 

J"J lm «<»ix Whit. Plauu N. T *Or.k»»ll 1 J 800 

Partoll week ending date £€PT~ W? 


Name ol Employer FflJ£f\lZjQ * /ft 

Adores* ol Employer /0^£, /f</. &>X Q I . 

Location ol .'ob Lfr *ff /V, £ Hourly 


Nam* v! Jouaiyaan 

1 -LT ! 

*i*i h. n 


5. > i 

i 

</3£ 

^. mow . 

£1 


P. VtHda/j£ 

SJ . 


i. PfiPcL£- . .. _ 

*3 

is. 

p. f/ trh ERA .......... 


1 7/2 

... 

1 £2 

7*2. 


■ to 

1 7*2 


- » M*< 

SE^ j|_ jo-. 


Shop Stewed » Nitr.. f ^ 

«.dir »*.;^7 a y-^/W/VtT 0*1/fr/tfj- iv. n 


NVt<o rw«. iti’t#* - M •». 'h# orgmcil • h« iuiM oiiic* • *■!«>« 

£••1 4 '« *i» : o*^n! uii >r. v r«r;.idi 

*■' 11 , 1 , dee l ••• '»• t* • >uOi *n .r ■ V • /•et’t* nAjnat • *1 
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DEFENDANT AETNA'S EXHIBIT G 


INW ITWMVf 




WUTCMUTW iMKUmi MWtANCI * WWUI 
WISTCMUTU MUCKIAVIIS MN*K>N 

no r>nu Amin, WhU» Plain*. N Y ROokw*l) !■ 


Nam* of Employ*! 
Location of Job [ 


tru «<»M. WhU. Plain*. N Y ROok»«U 1-MOO^ y 

Payroll w**k *ndmg dat* ' & /zLJ y t' 

.0 M?n - «** 


_jlx > _ 

C*ff Ton •* Vuk*«* 


/^t^tokHr l«t»> _ 



qooq Imp dupliooti lot yoaz local mu on • ;#ooii« 

TV*. Am -- -*■- BM I alivmld l» «Oli»d !• «««rT WMk. btcim* l— ** r1# *** 

oc T>i | 10 b aod t« th« ufuor. TW*i**«« «h* abov* Uilor.®««lc* *“*' 

l m ifbur •* 
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DEFENDANT AETNA'S EXHIBIT G 


Addi*n oi Employ*! JO *2. A. ft>i J J 

u~«- - ^Jbx 'Lenf H. S. ««~A7'£ f 

rnuMi VIM.AOC U>001 * W * 


CITT. TOWN Of VILLAGE 


Worn* o* JoMf®»T«o» 


u: miotiS 

■ mom y 


a 


I- 


- NMdav£ y 
* 4 . JfVUF y 


Local 


*3 


(Pai H 

Total hour* 

W rkod 

36 

36 

36 

£? 


Name ol S'ewaid fol&'jnri*'- 

Ut« thh cord on |obt with » mon or low. 
following wook ending poriod. 


Mail immadiataly 


Naao oi Employ* p flffafr'n V flAPJ /1 Wook — ^j£T jSL, - 

Adte« oi »»pigy«| fl 32. tbsT. RjI* &gyQ ; D6R'i£h ChN * 


Uw.ao .4 oi m>£qz LAHE HlS. Jun * 4tottoc 2-1 HoultT ^ *S^a 
&n. Town « tola ax imi'> n*. (»■ ■*»*> 

VIom d JoucmoTM* 

Uni 

Mm* 

i 7T! Fff Ai/*^ 


qj^ 

» PI Mr\ar\ 



-f r *♦ WW 

_ 

Hijql 

4 1 pAptlfr 


gjife. 

5 _ 



Nam* oJ IWaid - 

Un thte card on |ob* with S Me or loot. Mall hnwdlotaty 


SM 1**0 
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DEFENDANT AETNA'S EXHIBIT G 


Noin* oi w — k ending 

Adte. <x Employe I&42- ft fas] £/, B+xCI P AR1EH _G>MtL 

LoowMBo oi Job /?7X llU/f_ >4 5 . J’Sadiod^ P "7 HowIt Roto i j/t? 


^ CITY, TOW* oi VILLAGS 

Nobs oi J««MfMB 

UMl’l Ho. 

LbbbI 

(PM MM) 

‘ 0*Bl bBBVB 

i X A 



* s 

_ 2J_ 

_25_ 

3 P. A^ ^,o//jV<5' 

_21 

35 

4 FAPeL£ 

.53 _ 

35 

5 




Noma of Staward _ 


Use «hi> card on |obs with 5 (non or loss. Mall immediately 
following week ending period. 12 '•* 
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DEFENDANT AETNA'S EXHIBIT G 




M •*. / H V. 


WUTCMSm DMCKIAYMS MSWAHCa 4 NVAM NW 
WHTGHUTH IMCKUYHI MMMON NMD 

**° r “p£*T mak coding data 

Nona at 

c i > 9 9 J / cr-xw—, 

Addian ok ZmsiariatJ^J^-A AiZ^-i ' - 

. . t_v Hi al f l*N D_£UL S— 



Shop SMorfi Noma 


y i 4JtA^ 


tal. No._ 


Maka TWO co*noa - Mai! Iha ongmol lo th a hind otfwa baloia Saiurdoy 
Laap duplicala lot row local union • laootda . 

. _ a.- --a._1 A ho B |* ui irn rvwrf wmk. bDOODDD «< H* 1 **J^ *^***.* T* 
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DEFENDANT AETNA'S EXHIBIT G 


nxAsr rmr«T 
Non o oi Employ*! 


ffihVZjQ We#k endin L' f? 

27 Hourly Halo S £ 


M1u‘ii ol Emp’oV*«J 

oi Job foi La^C H,S 


Jurisdiction 


Location i 


CITY TOWN Cl VILLAGE 

Norn* ol 
r 


Loc .!'• No. 


I 


. X fMIfi-i 
i K AJOA-6 
i p j^Z^okL 

« L 


KJ 

a 7 

32 

82 


lolnt ho .»• 

W .*•<* 

3<T*£ 

3 ?^ 


Nom. oi St.wcd 7 3 m.n or )••». Mail immodiot.lr 

Um thl. coed on |oh. wl*H » «"•" •» **” ^ 

following ondin* P #,,od 
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DEFENDANT AETNA'S EXHIBIT G 


non o* 




n v. 


WaSTCMMTW NKKUmt MSWANCI A WWAll 
WBTOW MKKtATMS MMSIOM 


no r»«. DM WWM note H T AOc»~*J 1 MM 

Portoll mk coding dale i# /^/2./y _ -> 

Nom o4 CaptoT*i f\4~/ fail.£••, !Q*.'■ 


Addran ol Cmployai. 




/>* 
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DEFENDANT AETNA'S EXHIBIT G 


-~5dSSS££=®=~ ‘J£° 

an . town m vniAQ* --— - =r 

hK*l 


LooatioB ed 


NiM *1 


i^LJminU 


. I? AOafl fl- 


-A 


rH~ 


?3 _ 

J.1 _ 

53 - 


23 


52 


25 ) 1 l 
£3 _ 


at Btowatd 


^ ^ S ~ *»•* 

*Mk *n4ln« 


• )M »>*•« 


»Z 7Z+~ jAaoot 

W**k ondtng 

/I*)/'} 

Addieso of Employ*! tl C'A’tV//' 

Location of Job F,* LMl£ Jur-dtCton 27 Ho.i.y Ha.. OY5 

.Tt TOWN ji V:tLA‘"r 

r;;u» ©1 ieu«n#?xi*r 

4.- > 

U. «i 

1 

1.1 1 Koo’l 

« ft* 

i ~S. 

j S3 

' yj) 

1 y J ■> 

2 


3 P 

33 

qo 

4 a f'sh.t.c 

\*° 


/ / '/ ,* (<« 

.«». i .. *-. "»r •• • 


Mgil nnm»ilnii* , l 
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mo* mwMO’i won m no jwmsmction o* ? 7 k t. 

'Tib EEROa ’ 

WUTCMITW MCKUmt MWftANCI ft NftfAH MND 


wisTctasm micklayui mnmon PWNft 



Maks TWO o epiaa - Mail Ika tmplaal la Iks fund offias batata Satutdav 
seoa taap dupltoola let poiif tonal union'i raootd* 
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DEFENDANT AETNA'S EXHIBIT G 


fJ K. / 0 

Mom* ol .. V j^Agyr ^ _w**k *odipg ..Asax L2- — 

Aririma* ai Employ** DAAIC* coa/*l _:-— -- 

tff ff g Hf cl Job X t—A t(tr Jurisdiction £2 - HouI,T *°l* * 


cm, town m village 

Naa< ol JwitBayon 


>_AyW.o 

?. (LJVA&daf/E- —y* 




U PAPULE ._. 

. I'Zt^erCT 'TrZyt*' 


Looot’s No. 

(Pei Novi) 

Local 

Total Louis 
Vsitod 

. .S3 

1H-- 


13 _ 

_ 

*73 

_ 1 ? _ 

73 


Nam* ol Slswatd 

Um this card on |obs with S men or las* 
following wook ondinf ported. 


Mall immediately 


' 3 M id -».4 
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DEFENDANT AETNA'S EXHIBIT G 




















r 
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DEFENDANT AETNA'S EXHIBIT G 


f> 

bateau? WWute. 

"22 - I3a co/ *—- » h “"’ •** * 

CITY. TOWN •« VILLAGE 


Loco'. * N rt 


(|*«i 


Home of Jo\±ni*imon 


fLMQ&p — 
«LXAPilE ._ 


l'*COl 


-,r 

- tv 


27 

S3 


Totoi 

W ifc*d 


73-fe. 



5 ^ 4 . 


Nam* ol Si«waid_ "f irv-<w f72t rr z<r’ 

u. .hi. Imt •» Ilk* * ■”*” “ **“ 

following wee* » n-in * 


Mail immediately 





















Ill 


DEFENDANT AETNA'S EXHIBIT G 


niAM 

Nam* 




AddiM* mi Employ*! _£X, 


Location oi Job 

CITY, TOWN 01 VlU.A',1 




& vv, r/yi 

lunod.ciion^ 7 Hourly Rat* % J 


Nob* o 4 Jouiooymcr. 


i R vuiOP- -^ 

* P — — f r 

~lL PfiPslF J 

5___ 


- 

i^-r.ii‘% No. 

Loco) 


33 


I 11 


_£?_ 


12 ... 





W nmo at gfWOtd / 

o,. thl» cord of^kTw.th 5 " ••» Mai, JST # . T 

following wo*k goding p»r«od 
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DEFENDANT AETNA'S EXHIBIT G 


•*»o» rrawAM i amort m rm jumsmction o* 2 7 * T 

<f«M Uwl'l MoJ 

WIITCW1TH BIKKLitMt MSUtAMCI A WtfAM WMD 
WMTCMSTM BUCK LATHS MNSIOM PUMD 

110 r#,<4# ^ N. T. MMmII I M 90 

Payroll WMk •adrng dal«_ / 2 ^ j 

N<UM o 4 Employ.; / t./. jn , Z. ^ 

Ad.ii.,. ol Employ.,_ X /'^A.-uh^_ <V_ 

Loootion at Job/.-x ^ */■**-’ Hwmty bM » 

( 0 »V. Th» « fOlHI 










DEFENDANT AETNA'S EXHIBIT G 
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DEFENDANT AETNA'S EXHIBIT G 


HCf ST1W 


* won M TH« JUMSMCTtON Of ^ ^ u N. T. 

(lm> UW'iii 


WISTCmsm MKKIAVMS iAiWAMCI 4 WAIAlt 
WISTCHIfTHI BttCKLAYCOS ffMIION 


120 r.uu Annw WMu Plata* N T. HOrtwaU I-MOO . / . 

Payroll »Mk *odiog dal* // r ' /-? » ^ 


Nam* of Employ*' . . 
Addi*«» of Employ*!. 
Location al Job * <*«_£. 
















DEFENDANT AETNA'S EXHIBIT G 




N. T. 


TW MMMAMCI 4 WSJ AH 
iVMS PW tt lON 


Payroll 


Non ct Employ*! FjJ^la*£*** t. — 

Addrou ol Emp loy* f 1 ^ V J ,ilt* £A 


lit 
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DEFENDANT AETNA'S EXHIBIT G 


INOt JTIWABO'S ttfOIT mi THI JURISDICTION Of ft T 

WISTCHISTIB BBtCKLAYlBS fHUHMCI 4 WflfABf fUNO 
WISTCHISTIB BBICKLAVIBS PENSION fUNO 

221 r»fn* Avanu* Whlia H«»n« N Y HOeha 
Paftoll w*«k •ndma Hat* 

Nam* ol Lmpioy*i ^^ 

Address ol Employer !0i">- f*r-~^ Rjj baj*a>~* 

Location of Job r - f -■•«•» -T /* 


aVy * - 


NuM ol Jooimmtimar 



I 

10 

II 
I* 

IS 

14 

15 

14 
IT 
II 
II 
SO 
II 
II 

15 

14 

15 

Shop Sttmifa Norn* 
Addt'it 


fltCtlVED 


. ft# tl 

-... eiJILM 1 *!. 

« ^ ,, ( l»f'«S_ 

Hr-yr*. ,*•>+»* 


Ow 




1 

IwBBian 

m« aa 

ket« 

v 

Imi B-.ee 

fi 

D»P«rfT 




; 7 

1* 

1 

1 

I 

1 

i > _ 

xi 

I "7 

* 1 ! 
4 A. 

L«_i 

u 

?jr 

1 0 
io 
7o _ 
7^ 


— 









i 





- 

t 



i 

r; 

T‘ 

i— 


r' 

r 


i 

J _ 


Tot No 


Moko TWO oopioo - Moil Iho anginal to tho lurid otlioo boloio Saturday 
MOB loop duplicate loo four local uoiooi record* 

Ae e»B —mmd • tee*" •fcenU ke ■ * » »< ** •••t fereM «J tie »eel • 

_ _ tK . - W... M a»d M» |M mom THbiiIoh ifc# •*••• Mil****** 










DEFENDANT AETNA'S EXHIBIT G 


IMO» STIWAtO S 




WISTCHCSTII MtCKlAVIKS MSUtAMCI A WfUAM MIND 
WISTCHtSTU MKKLAVMS MNSION NND 


X3l> fMM AniM VUtt PlttlM. H. y. HOak' 
Payroll weak ndiog date 


Name at Eaplsyw 
Addrou ol Employe r X 
Loasboe at Job 1 A 


ViWV** 



Mt i Nearly Ifttl f/d 1* 



Maka TWO copiee - Mail tha anginal to tho toad 
eooa Keep duplicate lot youf .» •! unioni record 















S n ^ ^ __ 


i • 

/< R 

<?# 


DEFENDANT AETNA'S EXHIBIT G 


•HO# ITIWAIP'J IWOIT M TMf JURISDICTION Ol 2- 7 N. Y. 

^•o' Uni • N* 

WISTCMf STIB BRKKIAYIRS INSUIANCI * WtlPABI FUND 
WlfTCHCITIB BRKKLAYIRS MNSION BUND 

2J0 r»nrw Amu. Wh.l. Plain., N. Y. POckw.ll | J«00 _ 

x Payroll «Nk *nd>ng dal* . yfS- rt 

l^m* o4 Employer *^l**l*j<< / 

Addr*ss ol Employ*! / ✓if <2 $ fl ^ClUwk ^ 

Location ol Job f~*jB? Z*fr*Z. Hourly loto ) C O 

T c..» T*«n * v || #V# f ■* “ ~ 


ol ,'ouio* t lit till 




If? 




Shop Steward's Na 


Address 


Mako TWO copies — Moil (ho original to tho fund office before Saturday 
Boon ^**P duplicate tot your local union s records 
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DEFENDANT AETNA’S EXHIBIT G 

\ 


U ii'V 

YO'.H >S*» 



hast 


^7 r .. rr 

LOCAL No. MONTH Or A CROAT 


j) .8 catrout be hlie^ out and nailod i-o mediately at the elate of •*•»¥ month by 
Journeyman and ‘Ippronticet in order that we may have a record ol your employment. 

II mot** space if n**de 1 use c iditional card U no* woi mry. hh k cord "N ot Woilnn |" 



?M^L *T»KS K am r. 


* * f l «r*- 





LO-ATION t#»* JOI 

t... L VI i\ ulv - 

.... 

fUu4,//2r 

,t/ f i C i 7rh uv 




WICK | HOIM 
INUINO ' WOKKL1 



IMPOB.V «ir 


{r>>n (oiitirt to iirnd thit <ard MONTHLY will mult m 
•a<* ->f « •>-.*f't« to »ou *v%d ynu> drpttidtntt wi> 


'■tYock uefcw 


sjgrL‘rs« r jsjwkw^** 


' ^ ’tv.,, c( ^ mum bo ttllod out on 

i^n.T»^^W Apptontteoo in «<ta "• —- ■ NqL Wo ! tun £ 

n~d.iL - additional ootd. U~LJg>iS « nin.t cd Ho 


MOUM 

• QUID 


tMnoTtR'S HAMt 


V ,£___ ds/ki- - 

PritiiCtiiALi - 

F6Q&sIl&~ t*lAAT<Jl - 

- 


IMPORTANT: 



. 4k . ^ MONTHLY will rwdt M 
fur fullur. «o **■ _ j a „n£~ - — 

l« ta «| «• T*** 
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DEFENDANT AETNA'S EXHIBIT G 



kL 


TOW 


ThJa paid mutt ba 
Jounwrut and A ppm 


&ntf _ 



out and 

is radar Wai wn 


m additional card. U 


anonn njuu 


ij*5_ 

L-4 

r^r'i Ini . Xtf f 7/l ,Ci lull VtH ■ 

M bm*r- - 


Tir.4 


_1 

SWA 



H 

EUR 

JlXbti 'V\*s\ \ 

V -y 

-i^md2u_•- : 


i/3o!j 


dim . 

-« 


N. 

r^—-t— 

■n.-rr.- -s 


Your fullwro *• tond thli cord MOHTHtY will rotul^jln 
IMPORTANT: h|| #f u f0- ^ your fcpurfMU. ^fi m« - 


'I# * > «* * ? 

yol'II LArr name riRKT LO<‘AL N«i. MONIN OF VlFOM 


i* 


TOC A LA IT NAME 


1 hi* caid mutt ba liUad oul and raailad immadiataly o' tha cloaa oi evary month by 
Journeyman and Appianucai in oidai that «a moy hava o ircoii ol youi ampioyaicol. 

It mota ipaca la Deader! uaa additional paid, it not awm.y moth caid "Not Woijrinj" 


[MllOTM l NAM 


LOCATION OF IOB 

WEEK 

ENDING 

HOURS 

WORKED 


/ 

fcxd'Jtt'u/ 

*/V 

Atf? 

I /Llt V- e£-£-ri-w? 

o 

U. Cl, L£L 

<*/ir 

LZl 

_ ! Ll*.' 'inf*, 7 • w\. . 

r. 

1 


L '-ZVU- 

ifyt 

/©J 


t-AA- Vf -^aV-CC 

*/?. - 

_£jL 

/ 

1/ 

/ # 

?//’ 

7/& 

l.q 

/7-il 

— —a* 


IMPORTANT: 


Your failuro to land this cord MONTHLY will rotult in 
lota of bonofitt to you and your da pond anti ... 

















DEFENDANT AETNA'S EXHIBIT G 





















fi ll SC IA NO. IT_ 

FA&fU ZIO V MARTIN-IJVC^. 

fiUSC jAN o -_C.cNSTt _ 

JLUialllo sons.. 
AMACJANoCcNST' _ 


i r,v eAhoN^kdia 

LL h L S C4 HI *Ls/*& -2— 
XL vt'Rv **Ji link 
tfyBAHbHMl a//}jtte _£Jl 
\L ^'AKojuUtlyAlu 2 lL 


IMPORTANT 


Your lailwt to tend this cord MONTHLY will mult In 
: lota of konoflts to you and your dopondonts. <om n-t« 


KPPA _ QLFMV. <23 . J’uH£. »^r 


TOUR LAST NAMI 


LOCAL *•. MONTH Of REPORT 


Thifl caxd ouR bo fillod out and raoilod Immodiatoly at tho clooo of ovary month by 
Jourooymoo and Appvonticos to oidot that wo may havo a rocord of youi employment. 

If man tpaco im ooodod. uoo additional card. If not woiking. mark coid "Not Working” 


MPLOTtR t NAME 


LOCATION or JOI 























H. Pud iu.a .- %ons 

EAAA L z to * M Rftitti itii 


iJui. 

IL11 \tfzddah-L. 


tKto *m4 MONTHLY «■ 


Um W 
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DEFENDANT AETNA'S EXHIBIT G 



/t+arL ■ 


0*. ° 


’ % 


s 4 ■* 


V * 


u. 


* V s .. 1 * • 
_ \ >>-• 


•< 'X 




/'f +**/£*. 

: */t+'*/u _ 

*/** +*/*/4 . 

_ 

W*S- - 

- till/* * — 


•■ r ^y „ . 

2A\f£* _ 

_ 

ki _ 

3i> , 

/ / 

f/tf/tL* _ 

v**. .. 

y/*r._ 


/*/*?/* s 


ki i ... . 

Jt/atf/k*' 

_/A3— 


rrrf 


m F * 

JL<£ - 

'"’7 

3*^*- 



34 





?//i* _ 



i&f __ 

>/ 



j/ 


j/n **?/&■ 

s£ 


i /«/i« r>/n 

i ' 

7* 


O'* 

j///J + !o/6*>' 

*/> 

J'/rtt J “/! ^ 

• ^ 
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DEFENDANT AETNA'S EXHIBIT G 


.<f 2 (fr/L+*r 

w/rft v *** 

•>/+?/*>' — 



. /?/y 



/Ao- Jt'A - /*/*/. 

JL <P* */* 

Jh»: JL$ fa 
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DEFENDANT AETNA'S EXHIBIT G 


u> )>* An-Pta- 


/*/** 

fs/*S 

z*M 


ir 

r 

*U 

Sf'br 


'Jao, (a^/C. 

" <Prf 

'Ma (£***- /?’/>' 

4 ~ 



ZZ L s'Llrdc 




r/"/t *' 
t/j*/**' 


f/jj/ts 

?/&/** 


*r 

7 

7 
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DEFENDANT AETNA'S EXHIBIT G 



)?Ut. 

J97^ 

* av 9— 


^4? . xJ. ^ 

6/>/4'S‘ / J- 

i/»/*s ? #+ 

4/A* / Af‘ 7 

/r/^ 

7 

jr/r/6f ... »if 


y/^4«* ...... 

*/*&$■ ? 

’>//> *' /yA 


#%/£*• _<fiife_ 

9fasfri' 7 J- 


61 


/Aa utS<- . _> 7 

/Ao . f^u>C /* 
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STATE OF NEW YORK ~ 

DEPARTMENT □ F LABOR 

MARRY P. QUINN 

ASSISTANT INDUSTRIAL C OMMifltONC* 


R*i File 17 S.C. 920 

Bond So. 7S380921 BC 
Fabrifio & Martin, Inc. 


In coapllance with your request I am sending additional 
information which should substantiate the Bricklayers' Claims 
in the above matter. 

If there la anything further that I can do, plea** do not 
hesitate to call. 



Mi*. Michael J. Buckmir, Claims Representative 
The Aetna Casualty and Surety Co. 

4675 Main Street, P. 0. Box 1980 
Bridgeport, Connecticut 06601 


Dear Sir: 


300 HAMILTON AVENUE 
WHITE PLAINS, N.Y. 10601 

June 21, 1966 


Very truly yourr, 


Q 

v^^&A>6y>u_ 

Jerome Lenney 
Sr. Public Work Wage 



) 


ry fue aJ( 

•age ItJv. 


Enel. 

JLiaa 
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WEEKLY PAYROLL REPORT 

POI SBICKLAYMS. MASONS. PlASTUaaS AND CBMINT PMtSHUS 

WISTCHISTIR BRICKLAYIKS INSURAH Cl AND WHAM FUND 
WISTCHISTIR BRICKLAYERS PINSION FUND 

110 Nrrta Aim Whtta PUm, Nw Varfc Tai. ROthwaM 1-1*00 


104-Oj-4889 


LlOhl. Halfn 


Bamako. Dominick 


Total 

Houti 


CN». T 


BfOf ond, N. Y 


058-30-08J3 


Romm, Kinnztm 


Romano. Aimkt 


SCAMATI, AnONCN 


Van 


' MORE FORMS . w-^ .._ II- — 

ARE NEEDED. A T# *“^ [| 1,471 

CHECK HERE C ^ |##g ^1 Walter. Pmn 4 «) 5* Mt Hmw $ 5U.85 

l—l AmII 10. 10*7 _ , . , - 

—-Panatan Ftm4 o)0o« Hw +. [S 441 . jO 


Submltiod by 

r, nv>« jAo o*«* ir i» mar aa4 Crrr.rr 

Facnizio * Want in, Inc. 

•Mo - loHi to 

P.0. Bo* 67 

•MM It* . . 

D.kizn, Conn. 06820 

Cur In too 

S«aoK »t 


PAYROLL WEEK ENDING DATE 


KlnOlf Mkc a imiIi 
•Ml for M(h lurtd 

3-*-66 


Do Not Wmo la Thooo ipocw. To. Ottoo Uoa 

Total Haas 

NunWt J - 

an oaploraO 

Total Woilaao 


Tosol 1 -h 

Ao 4 No 4 hr oa 4 


»—‘ i taori MM ho mN hr *wo 
^ HMD oo4 No othot to On VBTCI 

Nan la'- 


Tha ahora iMiHhaUm 4a NOT NkI 


m4o onUt *M latot than ThonAor M iho woo* following ik. cWnoo oi iho port all 

rr rTT^T.T** W “ TCH “ T " WUCKLAYIM INSUKANCE and WLL/AM 
m MICKIATEM rtMItOM rUND 


af Mata ha aa4 
latrihaHt n It a 


Naa l llylaa 4apaw4aaN 
t waafcly Par ail mar 


>4ama with tha Naw 


Varfc Stata Ditahllitr Law 

»» ISM II 
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y^ Lj LcArc^ V^j" 
ii) vLr^ f 7 £^_ 
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Hr. Jerone B. Immjt, Sr. Invaatigator 

State of Iev Tort 

Department of Labor 

300 Hamilton Arenas 

White Plains, lav York 10601 


Aina 21 , 1966 


Dear Sir* 

711a Humbert 1 7 SC 920 
Bond Numbers 7 S 360921 BC 
Pabrlalo and Martin, Inc. 

Board of Education, Central School District 2 

Bneloaed are the relaaaa and assignment fonaa In connection with the 
olnla of the Weeteheeter Brleklajora Welfare and Pension Funds for 
Local 27. 

Upon receipt of each properly eigned by an authorised official or 
truetee of the onion, a draft In the anoont of 1956.15 will be for¬ 
warded to the anion In aatlafaction of lta claim. Please aee that 
the forme are dated and duly notorlied. Poor copies are provided. 
•Lindly return three to me. One la for the union records. 

I certainly appreciate the assistance and eoeperation you rendered 
during the handling of this claim and those of the Carpenters end 
Laborers Onions. 


Tours vary truly. 


Michael J. Buelcmlr, Claim Representative 


■Jb/cap 









165 


DEFENDANT AETNA'S EXHIBIT 
STATE OF NEW YORK 


G 


DEPARTMENT □ F LABOR 


300 HAMILTON AVENUE 
WHITE PLAINS. N.Y. 10601 

June 28, 1966 


HARRY P QUINN 

AI9DTANT INOU1TBIAL COMMISSIONS* 


Mr. Michael Bucknlr, Claim Representative 
The Aetna Casualty and Surety Company 
4675 Main Street, Box 1980 
Bridgeport, Connecticut 06601 


Dear Siri 

I am enclosing the Release and Assignment forms which 
have been properly executed. 

Please make the drafts payable to the funds involved and 
mail them to me. I will then deliver same to the unions. 

Thank you again for your courtesy and co-operation in 
this matter. 


Very truly yours, 



Enel. 

JLtes 
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^or^ B .U^, 9mnL *r Xnnatlgator June 30 , 1966 

CtpartMnt of Labor 
300 RoollioB Atcbm 
►• hlto Plalno, Bom York 10601 


Loot Siri 


Filo Bo. A 7 SC 930 (Itoa 47) 
Bond Bo. T S 360921 BC 
Fabrlalo and Mortln, Ino. 
Board of Idanatlon 
Control Bohool Plotrlet Ho. 2 
Hanot Klooo, Bon York 


Monad la our draft la anount of $9)6.1$ payabla to tbo Hoatoboat.r 

^ ‘‘•IFaro Fund and hfootobootar Bricklayora 
Fonolon Find for Looal 27 la full aatlafaotloa of lta elaia uador 
tbo abort oaptlonod bond. 


fory truly youra, 

Nldbaol J. Bnotadr 


Claln Roprooontatlra 
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* - ■» ^ » . er 



A CASUALTY AND BURSTY COMPANY 9 i-44 

_Hartford IB, Connecticut, No3C 1 5 5 U 1 5 '" 

tem40)~F , r§ ^091 BC | CLA * S [Xl T i Ifl'V 1 ir?? 1 ? 0 **" Tcdo*— 

pnT^cr PAL PaK „ - 7 ---1-_06 m- Allied itealt y 0110 

Fabrizio and Martin, Inc. m n -* j£ — J - 

Darien, Connecticut LO ’* U,txPINSE Uasbumeo 

^ ----—--— - LJ»ALVAOie Clco surety a I lerm 




payable through the 

Hartford National Bank and Trust Company 

HARTFORD. CONNECTICUT 

r 

Tile Layers Union Local 52 
Room 1206 (Welfare and Pensio 
241 Church Street / 

, New York, New York { 


L3t 


a 1'g* 


i—J expense EQoirect [Ja&sumed 

□lALvaat; _ Oco tunirt a LJctDED 

7-27- 66_ r pAY »$5fl.10 

In full and lxna] payment of aiL 
— I bond liability for furnishing of 

maienate- atKl latter l'or the 
Bedford Middle School Job. 


1 l 3& 


,4 

te'Xi fl- 


/ ' / vV 7" • 

authorized hephEbenta 


.'•oooooosa lo/ 
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REPORT ON LABOR AND MATERIAL CLAIM 
T] Preliminary Report 
Claim No./ f 7SOtti Princi 
I ten No. Clalman 

1. Amount Clalmad 

2. Nature of work cr materiale 

3. Claimant la a f'l Subcontractor 




%#Ui. _ 

to 


/ZkA 

Q Materialman 

li. Dun and Brad ratine of Claimant if a Subcontractor___ _ _ 

5. furnished to r _D Principal or to □ Subcontractor (Name)_ 

6. Dates work performed or materials furnished - first 4&U Last x/au 

7. Notice filed - Date M -With Whom <&Lc*r — Description Ai 

8. Total value of all work or material from start of Job aa claimed. 

9. Credits allowed by Claimant for payments on acaount $ . _ 

10. Credits allowed for returned materials, etc. • _ 

11. Balance claimed by Claimant 

12. Additional credit* claimed by Principal $ _ 

13. Additional Items in dispute % J/76 — 

1L. Balance admitted by Principal 

15. Were all payments made by Principal applied properly? -- 

16. Are any items not oovered by bond ?_ — - - 


21 

tJ&fS 

» JJlfC 




17. »it a tend In? bills of Claimant if a Subcontractor - list attached f ' 


18. Are any maintenance guarantees to be furnished by Claimant? 

19. Data examined ^ 

20. Remarks and 



tTr f-nsTDr n ^T^j p ra n O' '* - A. ^ 


• Explain on separate shoot. 



P-1172-A) V40 
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Tile Layers Union, Local i>Z, iy. Y. 

INSURANCE AND WELFARE FUND 
PENSION FUND 

ROOM 1206 • 241 CHURCH STREtT . NEW YORK, N Y 10013 
Telephone: CAnel 6-5827 
2*5 

Certified Mall; 

t 


Maroh 29, 1966 


Mr* H. Wareham 
Claims Division 
Aetna Casualty A Surety Co* 
111 Pearl Street 
Hartford, Conn. 


Re: PabriMi & Martin,Qen.Cont* 
Bedford Middle School 
Mt* Klsoo, N.Y. 


Dear Sir: 


lnforn 7° u thAt the firm indicated above 
has defaulted on payments to the Insurance-Welfare and 
Pension Funds of this Union to the amount of $ 64*94* 


We have been advised to 
this claim* 


oontaet you with regard to 


Please Inform the writer as to what 
be taken to effect reoovery of the monies 


action should 
due* 


Thank you. 



FL/ 

oo: Thomas McCormack, 

Business Agent Local 52, 


4 
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April 6, 1966 


to* Frank LmmIm 

Til* hKjmn Unlw, Local 52, Ur York 
Bow 1206 - 21*1 Chereh Street 
Uv Teik, Bee York 10013 


Door Sirs 


File U. - A 7 BO 920 
Fhbrleio 4 tort la, las. 

«AU» School, Bedford, Row Ierk 
Boad U. - ? B 38091 * 


thlo will ookaoeledfo rpoolpt of 
•Bdreeeed to oar Hertford Off loo 
with tobrlalo 4 Hurt in, Ino., 


letter of torch 29, 1966 
wr oapeld oooo wt 
w the chore bond. 


The hood fwnltood tho 
Be* 2, le too etondord 
yoe to theoo forw. 


of lUeattca, Ocetrol School District 
A * bead, aad for the eeccroge wo refer 


We shall orra«e for m 
•lane ear preocat inf ora 
attentft sa to thle dtoeld 


eerly lacestlfatl oa of thle oat ter. towuhllo, 
atica le Halted, jee nil eppreelete that ow 
U considered ntheet prejudice to tte position 


▼«T trely jews. 


Nleheca J, Udrelr, Clola top re o on t o tire 

nn/mm 

oc Rons Office 


i 
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DEFENDANT AETNA'S EXHIBIT H 

i ile Layers Union, Local bZ, rs. Y. 

INSURANCE AND WELFARE FUND 
PENSION FUND 

ROOM 1206 . 241 CHURCH STREET . NEW YORK. N Y. 10013 
Telephone: GAnal 6-5827 
2*6 


Aetna Casualty & Surety Co. 
4675 Main Street 
Bridgeport, Conn. 06601 


Attn: Mr. Michael J, Buckmir, 
Claim Representative. 


June 10 , 1966 


Re: Pile # A 7 SC 920 
Fabrlzio & Martin, Inc. 
Middle School, Bedford, N.Y. 
Bond No. 7 S ^8091 BC _ 


Dear Sir: 


nr t0 ? OUP tel ®P hon ® conversation with Mr. Steele 

of this office, please be advised of the following. 

thmr to J rou f l _ Mr# w areham, dated 3-29-66, Indicated 

Wfta . due th68e from the above captioned 

2 ![ 7 * ® ul> 8 ® 9 aent reports from our member* indioate 

that additional monies are due, this Is broken down as follows, 


Tile 3etter - Days Worked - Wages - Cont.Due 
A1 DeMarco ■% _ ._ 

G. Rosolen Dec *i 6 5 - 19-1811.68 - @ Q% = $ 64.94 


V. Erenzo - Jan '66 -6 Days=# 256.32 @8% = 20.50 

- Peb. -13 =» 555*36 s 44.li? 

Total contribution = $129.86 


. ?- f JJ 7 further Information is required concerning this 
natter, please do not hesitate to contact this office as we 
are we are most anxious to resolve this matter. 

Very., truly y 

. 

Wank LodciTzc^ 

Administrate 



FI/ 
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DEFENDANT AETNA'S EXHIBIT H 

ZjJr n ~ X/k' I 

to 


(O' t(o 

V <? 
K* 

isi 


It 

7w 




'.*D 













DEFENDANT AETNA'S EXHIBIT H 


Jane 13, 1966 

*• Truk Unalso, Administrator 
TL1« U/wi Union Local 5? - few lark 
taauronon and Welfare Fund * fmxmio n Foal 
2U1 Church Street 
lew lark, Nw York 10013 


Doar riri 


Fila Ho. - A 7 SC 980 
»and No. - 7 S 38091 K 
Pabrlsio 4 Martin, Ine. 

Board of Mocati an, Cantral School District No. 2 


Thia la t o con flm oar recant phone call to jwt office in which 7 requested 
that yoa prorido the weakly tine sheet* and supportcalculations which 
form the basic of year claim of 369.9k. 


▼ary trely jnoura. 


MJVcn 


Hiehaal J. taefcmir, Claim l e pra ac ut a tire 


oa Man dreeakara. ^sq 
30 Tacay 9tr.it 
Nan Tork, Now York 




IVnond Baldwin, Seq 
855 Main Street 
Irldfepart, Conn. 




J.R. Walker, A tty. 
Horn Office 
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DEFENDANT AETNA'S EXHIBIT H 


Jaly IB, 1966 






I 

t 


Tkla la to 


■attar. 



7 t 3«on BC 


laaal $t la aoanaatiaa 


m Urn Kalfara A 
alto tha abora 


«a har* ravlavai tha payroll raaar4a of Fabriaio k Hartla, Ina. 
otoljr ttla wrkar llatatf la ttoa inrla la T,-. TW 

f* U 11 13 Baya la Jaaoary, 1966 

1» 1766* Taar ala la far Hr. tnaaa na far 166.9t 

°n 19 6aya of weak. Va aalaalata tha Mt dua aa $$6.20 for 17 daya 
*wt. 


aad four 




oa and 9. Baaolai 

196$* Va nat 

flpjLOfM of os 



■atariaad. Baton* tkr 


*aa aaa that tha? ara 4oly algaai ani* 

ta aa. Oaa la praa&Aad for jroar 


Toara Tory tnlf, 

*^/ n 7 MLahaal J. BaaladLr, Olala itopraaaatatlra 

aai J. I. Ualh«r, ftr. Btty. 

H.O. 61* 

Btty. BaUafta - Atty. feoaabart 
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DEFENDANT AETNA’S EXHIBIT H 


Mr. ."rank ^oec-lzo J-.1./ .77, !>► 

Til* 4jr°!PB 'mi hti I-ooul 52 
i 12u6 

2U t Church Street 

I<«m Zork, Ik* ‘fork 10C03 


Dear sin a 7 SC 920 (lteu i*H; 

Tkhrlftiti arid Hartir., Ir>c. 

Mi'kilo "chool 

!!•;ford, :<ew York 

I>xui - V S 7 • Vl .-J 

is ..ur drai’t 1 m 1 'Ui t of *53.10 ,ai.v«* Lu to * ■ el;'«"* . i 
< ensl >n ''und of your local in full ubtisfuctlor. f lln :lal/i rider 
u«e *it>rvo captioned iond< 


Very truly ;,oure 4 


Mlonaei J. Huok lr 
dal. 'upr s»' tailve 
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DEFENDANT AETNA'S EXHIBIT I. 


Aganey/ Coda Nama 

iJAiV-0 Allied 


No. M1 1998360 ^ 

Stata City County Rata I R#c I oVuab fS«. C0V Di,c S ' /m A 9« Ty^aol Form Typa Cal Unll/Off Coda Claaa Lira Sarlal No ’ SuSi* 

-— L_L— -!- 1_ 11 Cl A73C920 RG 

Principal A w . . y .* Aganey/ Coda Nam * ~^ * Oil Coda Symbol 8ar.No Suttu 

Add^ *abrizio « Martin, Jnc. Allied _ 7338Q 91 BC 

S' »• * ». C-tr^l school 

Payabia through V 2 O™* | Ja.^ g?" a - 

HMtord R S)nn T,0NAL BAN * AN ° TRUST C0MPANY *■»* ___ CJco. Suraty A flcadad PAY g$12, 98fi.20f * 

To th* ord«r of • Max E. Greenberg* Trayman, Harris, 7 I ' Uoam 

Cantor, ueiss fcTlasky * * ^ gaL 3 «rvicus San Marco , 

30 Vecey Street ^ ern ^1 i"ee: 12,500 j [X]e>p 

New York, New York 1007 r,om -.2 0 _« riFin..i 

*“ ““ C 7TT ” Sr, 0 !"?"’ -«—« -.—- - 

" i ma 3 e.□ a«• •.□ i i i-oatsi: □□□□□□□ ia»* » \ do i erbb soy 


< **‘** ff *. fo _ . _ I ClM> [Disc I Limits Or |Cov |C 

Slit# City County Rat* ™*c of Liab 

« AgamL t 

Addraaa Fabrizio oc Martin, Inc. 

Claimant or _ _ S^d. ^ 

ooiigjai Bd. of Ed. Central School Distrffil- 

Payabia thro&V 2 

HARTFORD NATIONAL BANK ANO TRUST COMPANY Drlvar 
Hartford. Conn. —- 

To th* ordar oi• Max E. Greenberg* Trayman, Harris 
Cantor, n-eiss &“lasky 

30 Vecey Street 

New York, New York 1007 




W r •*** - IJp 30 

m losiiH -±i*Sjan 


* ‘ H r - » •> 


n mm ±i 

<n 949 a 

Lv : '' -i • 

W*l. . 


• •»* *«» 


Sife 


• . ^'iwsui m Celsj 

• UH. ► T •> 1411 g J/W . •5*^ 
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DEFENDANT AETNA'S EXHIBIT I 

A** tnu cts v'tlty & Surety Company 
4675 Main Street P. 0. Box I960 
Bridgeport, Conn. 06601 

Attention: V>r. riichitel J. Buckmir 

ac’i. San. Mtrco (re: refcriuio) 
as indicated .... 


Janiwvy 15, 19'/; 


$1?.»5'.'0.C3 


Die bur ae -• e r. t a: 

• Telephone call to Conn. 


II 

•I 

M 

fl 

II 

•I 

M 

If 

•I 

II 


II 

it 

•I 

It 

It 

»! 

il 
• • 
«l 
II 


I 
»l 
II 
II 
'• 
II 
•I 
*1 
• I 
II 
(I 


«l 

II 

•I 

•I 

I 

fl 


Conn. 

M 


2/26/68 

2/7.3/65! 

3/1/08 

3/1/65 

3/20/63 

4 / 0/68 

4/25/68 

5/10 'C3 

5/31/68 

6/7/63 

6/7/68 

6/13/C3 

9/13/63 

3/13/68 

2/28/68 

3/4/68 

3/18/66 

3/26/68 

3/75/63 

i/24/68 

5/10/68 

9/19/63 

9/20/63 

L0/9/63 

L2/2./6S 

L2/27/68 


Photostats 

■Use. Diab. (fares, postage, local 
sails, etc.) 


Southampton 


South:irpton 


Car mileage to White Pi nins 

• II It 


•I 

*1 


II 

II 


'I 

II 

II 


«• 

<« 

»l 


Index Number 

Indnx Humber in Fecieral Court 


• 1 

*• 

II 

II 

il 

M 

«l 

ft 

II 

t| 

• 1 

if 

ft 

• 1 

f 1 

• « 

fl 

• 1 

l| 

i| 

il 

• 1 

II 

H 

i| 

II 

•1 

• I 

*1 

it 


$ 3.53 

5.57 

1 9 O 

• ~>o 

3.03 
.83 
1.33 
3.74 
1.43 
2.26 
1.27 
1 . 2 ? 
1.43 
.94 

6.75 

9.55 

11.60 

9.40 

5.00 

15.00 

9.65 

9.50 

9.75 

10.70 

9.80 

10.65 

9.70 

310.25 

22.34 


4F8.20 


Total .$ 12,938.20 
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DEFENDANT AETNA'S EXHIBIT I 


cno C .asuclty Surety Co. 


-3 


January L*, 


February 22, 19f'j - 

end tnoi.ion 


Contimud work on draft of anu.vr, <1. 
tor intervention. 


robrurt/ 2 ?, 1963 - Interoffice conference relative to err. 

vorVed on r.’_ i.deylt :nd brief in cuppox't of order i 
CiU ^l corrected and modified draft'of r.iawer, or' 
cvtiDc end i r j.v.dav it*; conference it.h 9i fcornoy fo 
dJpcuapo.d our stioulati.cn for iidr: mention etc; . 
hrppy frith o' c \nl vrv-ntion; inty.roffie* ctnferer- • 
tc r.ncenc .-n-r.wLnmi on bond; coi.rir.ueu „o::k on V 
i:i support of lotion; telephone conference with : 
fv-rtir ;.* iii'. rtci Cfice* conb-irnss iv-.Jat Ive to ernra—' 
int^ rofiice confer'rue relative to crour.-clejUii 1 


M 'i 

1 .) ; 

r 


ci.pel. 


’ * 4 » 


February 27, J.16S - Continued work on nnxorondv.fi of lav?; eh eh 

rnsxrer end corrected ca rs; checked rddltionff to - 

con fevertc vtth Damn; cheeked white Plriiv: office ro.in.ri-- 
to undcrcrll:in 3 ; signed affidavit; conf. ranee with rt v > 
for principal who received our proposed rnsv*er, vnuKi i ' 
us Co drop crons-claim 030 inst principal; discussed’v. ri,.. 
alt.rn..tee to our cross-claim which they would consider. 

February 23, 1903 - Attended Suprcaa Court at White Pla in • ;i,..d <•,• ' 
to show cat:;e signed; served attorney in White Plains; i. . 
office conference relative to principal's proposal ivlot: 

Co withdr^r *3 cross-claim; telephone conference with ‘..'a.! 
he does rot desire cross-claim withdrawn; conference with 
attorney for principal, advised v;e could not withdraw crc : 
claim, they will. oppose our intervention; called secretary 
for Judge concerning order to show cause. 

February 29, 1963 - Conference with attorney for principal relntiv*' 

to order signed, position of case on calendar; discussed 
defenses; called Clerk of Court relative to note of issue. 

March 1, 1968 - Telephone conference with Walker, we will withdraw 

cross-claim and stipulate for deposit of fund in event of 
recoveries cn counterclaim as a trust to pay us subjoetto 
defenses of Fafcrizio and subject to attorney’s fees; con¬ 
ference with attorney for plaintiff, they will not consent 
to intervention; they will apply for adjournment; conference 
with attorney for principal, discussed cross-claim; interot:i( 
conference relative to cross-claims; further conference with 
attorney for principal; i,rr i-fl- -- ■ — "" 
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, >'tnn 


March 


March 

March 

March 

March 

March 

March 

April 

April 


DEFENDANT AETNA'S EXHIBIT I 

casualty & Surety Co. -4- January u, , 


ment to hole! any funds recovered in escrow for pnyrvnt 
a trust fund on chit project to Aetna as subrogee f or ” 
claimants paid subject to attorney's fees, etc. 

4, 1963 - Attended Supreme Court in \7hite Plains; discu, 

with Judge and hi3 secretary concerning application f.jr 
intervention; defendant applied for adjournment to ’inv 
decision reserved on our motion; conference with ettorn-v 
for plaintiff; conference with attorney for principal, 
will forward copy of discontinuance in Federal Court. 

6, 1963 - Received letter from Walker confirming procedures 

relative to San Marco; interoffice conference relative* 
thereto. 

7, 1963 - Checked records relative to San Marco action in 

Federal Court; stipulation of discontinuance was sign-vu 
December 8, 1967 and so ordered January 2, 1968, filed. 

January 3, 19C3; requisitioned file, went through same; 
made copies of orders. 

14, 1968 - Conference with attorney for principal cone cm In .; 

disposition of notion to intervene, there wan no decision 
yet; discussed a Court appearance on Monday; will consent 
to adjournment. 

21, 1968 - Called Aetna Casualty & Surety Co. concerning ro- 

rnoval undertaking to Federal Court; drafted removal petition, 
affidavit end notice; affidavit of service for removal to 
U. S. District Court. 

25, 1968 - Called Dana relative to removal bond. 

26, 1968 - Proofread petition for removal and affidavit in 

* support of petition; wrote Clerk of Westchester County; 

called Carcw relative to removal bond; attended Federal 
Court and filed notice of removal and affidavit; served paperi* 
on attorneys for plaintiff and County Clerk of Westchester. 

2, 1968 - Court granted our motion to intervene. 

12, 1968 - Dictated order; wrote Buckxair; dictated agreement 

between principal and our office relative to escrow, etc. 
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DEFENDANT AETNA'S EXHIBIT I 

, - 5 - J MU- iry i.6, ) '69 


,,^o _ cucc.^J or; :r nnc. corrected s tea lr.no urr.- 

’ ] ,t f/.renuc with jv 'gc's secretary; wrote .iuego relative to 

oid.r; carved various attorneys. 

.. 17 ,n« - t rot . vaiV.cz ; confer'.nr. a with -"ttomey for :r:.!r 

c ino* corscr.-rr.ii:'? older cod fr.-fchcr deloevre; r jji: -. -• . 

nc ‘ ;. c -. a-..i.v '.r vc* w' coded, wj Bi^ly i-:od fr.cir o.,unt-v- 

c-lc i'i at •" set off; f J.od rote o' iccnc* 

o-j i.• r'• .. • dv*crd attorn -y for principal order was rVy:^d; 

, r > n l i- j , # . , 

discucscti stipulation. 

/—il ?/,, .U''/-• - / tt cr.dsd ftorc :c Court Uestcl.ortor Cov'ty; iXr: 

* toned out questions concorrung order which \u:.. « ..tor..*. 

-il 0 r - y ,r i •• ''ol'";hom '•< r.io.'intt vi < h ?’ - ov re 1 -'- "'•'•••*.• ■«' • *••••' 

r ;:; t rrith j,riiwlpcis at. does not want joint c U'ol: d- e ur.:-, 

other terrs of agreer..ent. 

• ,, r i 1 30 1068 - Received letter fron Vnlker concerning nz\ ‘ '■ • 

‘ * \ it’*. pri -.clue) ; conference with cttc-rn' ; for prrvtoJi - ) ; 

discussed c-.i'n_ y o£ cleuii r -d ly hoth oj. us. 

Mey 9, 1968 - Further di score<on with Walker relative to cuci ov 

agreement. 

w -y 10, 116°. - Ch-cV.ed files, rprer^-ents, Welker’a le tt er; call* d 

Attorney tor -nivcipul; interoffice cc niece no- v.o^ct,.v-* 
to proposed agreement with principal and uuggerred v.o. i ..v 
cetions; wrote Welker; conference with ettorroy ior pr.. c 
pci concerning proposed agreements end various objecti-. .e 
mode; celled attorney for plaintiff relative to extension 
of time; wrote attorney foi - plaintiff enclosing r tipwl.. t-on, 
served order «.nd notice of entry. 

May 17, 1968 - Prepared codification of proposed escrow agreewnt; 

Mnv 13, 1968 - Celled attorney for principal; discussed moaificatior. 

of escrow; called vralker, discussed modification of escrow. 

May 14, 1968 - Checked final typed stipulation, wrote attorney for 

principal forwarding came. 

May 17, 1968 - Conference with attorney for Board of hducation, he 

will sign stipulation. 











- :l<l 


Joauticy 15, v»« , 


DEFENDANT AETNA'S EXHIBIT I 




u 


Suretv 


Co. 


- 6 - 


21, 1966 - Peceivea stipulaticn from attorney for principal 

for extension of time to nn&war. 

;ifly 31, 1968 - Received and examined modification to stipulation 

by attorney for principal; interoffice conference relative 
thereto; fo*r.varued sn.tc to Walkor. 

June 7, 1.968 - Called attorney for principal; discussed case on 

calendar; called Walker, he discovered other bonds on which 
we suifered losses; our agreement refers only to one bond; 
conference with attorney for principal relative thereto; 
they had no recollection of other bonds; ‘called Walker 
obtain fed details of two other projects; v?ent over modifica¬ 
tions of i 7 ;::cement; discussed seme with attorney for princi¬ 
pal. 

June 10, 1963 - Attended Court at White Plains; adjourned case to 

October Term; conference with attorney for plaintiff. 

June 12, 19S3 - Received executed original copies of agreement and 

examined same; wrote attorney for principal. 

June 13, 1960 - Called Dana relative to discharge of lien bond; he 

advised it was written through the White Flains office. 

Called r>cvis at White Tic ins and discussed hJs recollection 
of transaction; called Walker, he has original application; 
gave me details; drafted revised answer. 

June 14, 1968 - Received from Walker copy of indemnity agreement and 

examined same; checked answer, made corrections, prepared 
affidavit of service; conference with Dana, had answer veri¬ 
fied; served all attorneys, prepared affidavits of service. 

July l, 1968 - At tome y for plaintiff called relative to extension 

to reply. 

July 11, 1963 - Called attorney for principal, he will forward agree¬ 

ment to Tabrizio for signature. 

July 24, 1968 - Received demand for bill of particulars; compared 

answer and demand for bill of particulars; checked file for 
Information required for demand for bill ofparticulars; 
interoffice conference relative thereto; conference with 
attorney for plaintiff, agreed we should move against demand 
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DEFENDANT AETNA'S EXHIBIT I 

/.,-tn/i casualty & Surety Co. -7 - 


January is, 


I 0 


fcr bill of particular.'-; ?:c score ho* l law; c<.i ](■;! rtf 
for principal for a copy of note oi issue c'rh c.or 
of rcia’iiirr.r ; pr • pared nr-tVeo of .of.ion; work.il on 
do\/i.t in support oi noiicn. 


r.v 


h l r < - 


July 25, 13 i 8 - Called attorney for principal relative to cope,: 

of d?cu; ants require a; crofted t ffiduvit in support oi 
notion; drafted trier. 


July 26, 1368 - Received documents required iro.-t: attorney f-n* 

principal; called Special Term Clerk for motion dryr; 
prepared note oi ias ie. 


i 

July 28, 


1908 - Chocked o/or affidavit in support of >.*.oticn: 

P^ *p a r e c* .c .i x.. xns ut/l tu ..j tloi»*.>; car s j . J1 pert 

prepared aiiida.i’-s oi acivice. 


> 


July 30, 


1303 •• Ch-'d.oJ note oC issue.; 

forward.Ln 0 note of issue. 


wrote hunt one Court Cl . r’u 


At gust 
August 




•' > 


) 

^ f 


1563 - Received receipt from Supreme Court Clerk. 

1868 - Attorney for plaintiff coiled relative to t.«Mourn- 
rac.it of ration and service oC opposing pop'',. C'lled 
attorney tor principal relative to adjourn:.:..ut. 


August 13, 1963 - Pecei/cJ affidavit in opposition to motion to 

preclude, and examinee sa...c; interoffice conference relative 
thereto; worked on draft of reply affidavit; interoffice 
conference relative thereto and relative to legal po:.nt:» 
involved; conference relative to proposed motion lor vaca¬ 
tion of notice of pendency, discharge of lien and bond, etc. 
began work on affidavit in support of motion for ruuuiary 
judgment. 

August 15, 1968 - Served reply affidavit; prepared affidavit of 

service; worked on affidavit in support of motion for 
summary Judgment: research of law in support of motion 
for summary Judgment; telephone conference with Walker 
relative to motion concerning bill of particulars; worked 
on brief in support of motion for judgment. 








DEFENDANT AETNA'S EXHIBIT I 
c./ : unity L Surety Co. -3- 


• January i* ># y . 


August 
Augus t 


1.6, 1968 - Worked on affitfavitr., notice of motion «, id 

19, 1963 - Attendee Su,:i-co/» Court, l.'cotcherter Count v 

motion to vccate demand tor bill of narticulors rnd •>’* 
proactive order; ccnforen-.e with Judge's secretary rein-, 
to tine for notion for Judgment. 

August 20, 1668 - Interoffice conference relative to affidavit 

end memorandum on motion for judgment; modified *v, rf .. 
rercarcbcd additional cartes. • ' 

August 21, 1968 - Received proposed order indicctinp our rotioo 

to vrertr dcr.cnr! for bill of particulars would be“«!cnV ,«• 
interoffice conference; decided to answer demand for hlii 

of particulars. 

August 22, 1968 - Further research and modifications cf brief on 

notion to discharge bond; colled County Clerk at White 
Plaits, he received no decision os yet. Later he iound 
decision; conference with attorney for plaintiff relative 
to decision concerning demand for bill of particulars- 
served noticy of motion to discharge bond, etc. on ell 
attorneys, prepared affidavit of service. 


August 

August 


August 


23, 1908 - Wrote Clerk of Cupre.ne Court, Westchester County 

forwarding note oi issue. 

26, 1968 - Conference with attorney for principal concerning 

motion to preclude and notion to vacate order extending lieu 

discuss-jd demand for bill of particulars; they will work 
with us. 

27, 1968 - Received receipt from Clerk of Westchester of note 

of ..ssuc; research ond interoffice conference relative to 
possibility of amendment to include claim on payment bond as 
distinct from lien bond. 


August 29, 1968 - Received letter from attorney for principal rela¬ 

tive to assignment; examined same; called attorney for 
principaljeonfirmed appointment; checked papers re bill of 
particulars, pleadings, etc.; called attorney for plaintiff, 
motion adjourned; called Special Term Clerk relative to 
adjournment; worked with attorney tor plaintiff on bill of 
particulars. 
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/. ; (itr. Ci~ > 
Sc [> rr mbar 


September 

September 


September 

September 

September 

September 


DEFENDANT AETNA'S EXHIBIT I 

Cur tty C-. 


.leaver/ » , j , 


1 Sr-b 


•''Qp.'-i.vf'i letter from m torn- 


l nr* 1 p ; 

rel.^tlv s to enr r^.i.jon; r.:cebv"d cross-.’ :ji i.on r.rom a 
of Education covif ending that our none) In li/.uic thiure. 
the licit It; not cnlorcen«j.a on ]u<h. ieut on corilr; ot* 
march relative to contentions r.v.un <>y nonrd of! hduen; i,, : 
cuof-n. tco with ttornov or nrInci.* I rtn.atf.vr. thcev .o: 
interoffice confcxrice re J.e c i.ve chore to; r< ceivcti j.m.i v 
fx on Attorney lor principal relative to out* iso i: ion; c. i. Jr 
Cl'.rk of ,jV t**'.; Court co.ic^rnaii; udioiurj.rr.ity; v. rote 
various Attornoyii concerning adjournment;:. 

A, 196J - h’nrlced on aifidrvi.. in ooper:ition to cro.v■ 

potion by board of Education; worked < <. :.r ‘ ‘ In eppo i - 
tion to ero»s-rotion; co'.iferenco \/it:h a.-ton icy for. pm..::: 
pel c oncer r ; if cn;» oaine i.otion; ct Incurred citations J vh 

him. 


!i, 1903 - Interoffice eon for erica relative to affidavit 

and rimorATv’uir. in opposition to cross* otion; modified 
/’'. i ro~i’r*ftod same; attorney tor plaint. i t J: called rt ». 
tiv? to further r.aji unmT.it; confercnee with attorney !>■'• 
principal concerning opposition to cross-motion; lie do: Ir:.;. 
to Keep Board of Education in. 

6, 1.968 - Checked draft of papers on reply 

1968 - Further r.^>di fientron of brief in 
cross-motion. 

12, ?9S8 - Interoffice conference relative 

to cross-motion; further research concerning 
amendment to claim on payment bond. 

\ 

13, 1968 - Received papers In opposition to cross-motion 

by principal; interoffice conference relative to contention 
surety was not a necessary party to the action and therefore 
agreement to extend lien was not required to be executed by 
It; discussed our contention it is equivalent to a collusive 
agreement not to present proper defenses to claim; discussed 
possibility of claim on separate $34,000.00 payment bond; 
researched lew on bonds cf guarantee and amendment of plead¬ 
ing; discussed effect of illegal contract on $34,000.00 pay¬ 
ment bond. 


to cross-mo f ; r-n. 
opposition to 

to opposition 
possibility of 




I 








/.isci.o casualty 6 iurety Co. 


DEFENDANT AETNA'S EXHIBIT I 


• • 1 
J • 


Sap treater 15, 1968 - Worked on reply afildavit end brief. 

September 16, 1963 - Obtained cra.-t affidavit cn d r m 
reply to our motion for judgment; 

September 17, 1S68 - Interoffice conference relative to r.*ti 

for judgmenti rdded rcUitJLonal point. OLlc,: * 

September 1C,,1963 - Served papers on ell attorneys; pr.TM.rc-t 

^frlcevxus of service; worked on preparation fo ar|; , Ui , _ 

September 19 1958 - Attended Supreme Court WostfclinctorCounr • r- 

potion; attorney for plaintiff insisted on tdjour^nt- 
arranged vt to h various attorneys end clerk r or ». :, *' 

adjourned date. 

September 20, 1963 - Attended Court on application to suspo.-d n .i ... 

on one-day adjournments so that oral argumsnt could 
request granted and Lotion argued: conference with • • 
fer principal relative thereto. tL fcUh ‘ 

September 26, 1933 - Worked or. preparation of bill of particulars. 

Octooor 8 , 1963 - Telephone conferences tilth attorney for priuci,,:,’ 

and Beard of .education; case on calendar. 

October 9, 1968 - Attended Court at (mite Plains; explained j. 

to Clerk relative to notion pending. P ‘ l 

Kovcmber 1, 1963 - i.orked on bill of particulars. 

December 2, 1963 - Attended Supreme Court Westchester; applied far 

adjournment based on motion pending. PP 

December 2, 1968 - Attended Westchester Supreme Court; dlscutscd 

pending motion with udge’s secretary. 

December 16, 1968 - Received decision granting our motion dismisslm 

conpialnt as to Aetna but continuing os to other parties to 
stipulation extending lien. 

December 17,1968 - Worked on order granting our motion; interoffice 

conference relative thereto; wrote Walker relative to deci¬ 
sion, etc. 
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DEFENDANT AETNA'S EXHIBIT I 


■ in. 


ca.'i'.'/uty 6 Surety Co. 


- 11 - 


'• h:, 


D-c ii’.iior 


- Cheeked \nd oo'.'r. f ot < <i ->rc ■ r.r: 
notice f»i t' 0 u11 : ~ni ; P'ia ;v red i-ii J.( , ito 


of ncxv; 


Doccubcr 


23j l^CG - Receive*'* counter order v 
ior dl:.cl .3 o'* bold that -h {'"/nti u 

CC .. Ol Intl! 1 .AT! C V ^ iC^ Culli.£.* VvsiiinO i.*i.. 

Judge’fi ercrctcry. 


’veh ersitr; pi-rv 
I Oi'.iO' - . io b ! 

u t •'vo chore on: 


December 


24, I960 - Attended Judge's Cli 

discussed with lei; Gecrctnry or 
form . ill bn r.if.r.ad; chock d vi 
to entry of order; set »c*.d order 


■r.'born in k'hitc ri.-l 
hr ;:nb eoivitor ord»- 
Ji Cco.'ty (.tc.rk rYi.n 
f rid no t: ic c: o ? c* at r v 


Decstier 
!?: r r r b>r 


23, 19f3 

27, 1.9 C 2 
entry r.n 


# 


* ?:c^v.rc6 Juuj.tiC.ni; n.d bill of cost?;. 

U':otG /ot.ve; served judmrnt vj.th noth 
fll pettier. 


Tii°re were c to tel of 294 ho urn time 
epent on this Better. Hovel le »al 
questions were involve:! relative to 
the bind in;; effect on the surety 
of n bir.uiv.q event by its princi¬ 
pal to extend the time cor entry of 
;.n order extending a valid i.-cfica of 

i if.-. 


«•. I ) 


ns; 

r; oit 

: Vi* 


O Of 
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, ti.l 1 l.j l ty f* » 

., v rk. 

‘ ’ 1 ; " r ' Michael . 

.ill /:■ 

February 8, 1968 

«i*n* 

. to sc Li. - 

1 m 1 : C 

time lit:-. 

I . 1 O ' 


wa«? dir. 
counter.* 
to vole: 1 , 
of anat 
advised 
by us. 


- 2 - 


January 15 y- t 


;.i . e*-- . i 


rence with attorney for principal 
to be tried in Wcotehoster County; ,V C 
on bond in ret Jon in Fedor.-•I Court 
discussed details of action pendiv, •*.' * 

c.; checked bond; checked CPLR rclstiv*’ 
v t. i*. -ontinuoncc and effect on corsaanccr.;r;nt 
- - • ; furtl.ar conference with attorney, hr 

lo;. la to foreclose & lien which had been Lond.-d 


February 9, 1968 

pendentv, 
filing 0 . 
order ce■ 
action ; 
tive the-, 
lien; ci”' 
various 


ived copy of couplaint, answer, notice of 
•to. end examined seme; investigated concernin' 
of lian in May 1963, docketed Juno 2 *1 ’ 




mu. ^ lien T^ncary 14, 1966; ccrrencncewent of 
.•r Itetmber 2, 1965; interoffice conference reln- 
. 0 ; research of lew relative to continunr.au of 
orer-te with attorney for principal relative to 
ccost.Ion.® involved; obtained information con¬ 
cerning :i 1 Ip-.£tion epiered into between partico pcruittin:- 
continu.-u ion vf lien; discussed merits of counters/.• !m , , U i ’ 
payment; .•ulvl'fed plaintiff had a good claim, apparently nay 
Dents vent c* in by the owner subsequent to the bonding of 
the lien. 


February 14, 196!' - received copy of bond; wrote attorney relative 
to legal and factual questions involved; v?rote Buckmir. 

February 13, 196d - Attended County Clerk's office in White Plains; 

checked file®; obtained copies of order and stipulation 
extendin''. 1 -'•*» research; interoffice conference; conference 
with a 11 onr.*:y for principal concerning preparation fortrinl. 
In addition to bond there was a guarantee of Aetna for pay¬ 
ment to .-^rco without time limitation in the sum of 

$34,000.06. 

February 19, 1968 - Telephone conference with Walker; discussed 

various 1 •:*.&! questions involved and effect of invalidity 
of origin*! contract; additional research; interoffice 
conference relative to intervention. 

February 20, 1968 - Conference with attorney for principal; worked 

on motion r.o intervene and proposed answer and memorandum 
of law. 
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0«fl Applied 


Direct 


it 44 
tit 


rtonzio u narun, -axic. | 

S ard of Education Central School^ 

NATIONAL BANK AND TRUST COMPANY 5 

• ro, ‘ Attorney Majc E. Greenberg 
•V 30 Vesey Street 

New York, New York 10007 ' 


OHO Allied Healt] 


68 1 9 7 


X_7_S3B091_BC_ 
\ai 9-n- 


□ Co. Surety A □ Ceded rW 1 T $20 . 'j S T. hV - 
In SMIetaotlon of 1 Mp,^ 

Legal Services Rendered Perio&n M * a 
3-30-66 to 4-5-68 s E E,p 

From feajaOyCCQ Througtpigi,;^^ < C 

y ja e> / . 


Ctna Life insurance Company or The ALtna Casualty and Surety Company or The Standard Fire insurance Company Dy'Authorized RepiujA’iilKi 

n*g « , 10 5 , 10I.3 3 2 h # i:0 1U-Q3E,Si: 0000000 IB"' 


i''000 20 3 5 16 S/ 


<S7as z> t ea 


DEFENDANT AETNA'S EXHIBIT J. 


no. m 10590433 
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DEFENDANT AETNA'S EXHIBIT J 


s:id Surf - t y Company 
46/5 Main S^ioct 

P. 0. Kov }. >,jQ 

Bridgeport, Conn. 06601 

Att: Mr. Michael J. Buchnir, Administrative Ass't. 


Services 

April 5, 


\ 

Re: Fabrizlo & Martin 
as Indicated for Period March 30, 1966 to 

I* -> JO t • i . . . . 


4/5/66 

4/11/56 

4/13/66 

4/14/65 

4/15/66 

4/25/66 

7/11/66 

7/14/66 

7/27/66 

9/26/66 

10/7/66 

10/21/66 

2/2/67 

2/3/67 

5/16/67 

5/17/67 

5/18/67 

6/5/67 

6/8/67 

6/8/67 

7/7/67 

8/30/67 


1 1.:phone call to Connecticut 

" •! il || 

" •« m M 

" ■« «i it 

" H II H 

" M II II 

11 M II || 

II II || 

" II II || 

" II II || 

Irip to Bedford, New York - (DAT) 
car. tolls and parking 
telephone call to Connecticut 

" M II II 

" ii ii it 

" M II || 

" »• n ii 

11 M II It 

" M II || 

Trip to White Plains (DAT) 
car, tolls, packing and meals 
Telephone call to Connecticut 

" •• ii ii 

•• i* ii ii 


Photostats 

Miac. Disb. (fares, postage, local telephon 

calls, etc.) 


$ 1.26 
.72 
1.16 
1.49 
1.02 
1.05 
.55 
1.93 
2.01 
.72 


14.10 

.94 

1.36 

1.33 

1.71. 

1.38 

.94 

1.16 

17.20 
1.05 
1.49 
2.92 
243. 85 
50.64 


-t’ne 26, 1963 


$ 20 , 000.00 - 


_353JS5 

$20,353.65 - 
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i. 

I. 

i 

t 

:t 



I 


I 

(i 


DEFENDANT AETNA'S EXHIBIT J 

» 

I 

SCHEDULE OF S E RVICES R ENDERED I 


Re: FabrIzlo-Martin, Inc. re Bedford-Middle School 


3/30/66 Telephone conference with Mr. Wiley. Arranged 1 

appointment. i 

! 

4/1/66 Conference with Mr. Wiley and Mr. Buckmir; 

went over facts; called attorney for principal ! 
and discussed matter; called attorney for 
Board and discussed matter. 


4/2/66 




4/5/66 


li 

I! 

|! 

!' 

I 

l! 


i' 


Conference with Fabrizio and his attorney; 
went over entire situation; arranged meeting 1 
with attorney for Board; we will reserve claims; 
verified claims were served on the Board. They 
can complete the portion required for use July 1, 
provided they have coordination of the mechanical 
trades; they will permit the Board to reserve 
claims for the cost of preparing plans, etc. for 
re-bid - they do not want the surety to partici¬ 
pate in the agreement with the Board that it 
will advance funds - they will obtain the status 
of all subcontracts. 

Conference with attorneys for Fabrizio, Fabrizio 
and his brother, the superintendent, attorney 
for the Board and the CjLerk of the Works. They 
are willing to arbitrate all disputes at the 
conclusion of the work but in the meantime want 
to deduct liquidated damages; we refused but 
indicated we would Inquire if they could reserve 
claim for liquidated damages. Telephone con¬ 
ference with Mr. Wiley;- we will check if it is 
satisfactory to the Board to withhold claims 
for liquidated damages until final payment. 

Mr. Wiley called and indicated that would be 
satisfactory to him. We want security for ad¬ 
vances. Called attorney for the Board. 










191 


4/6/66 


DEFENDANT AETNA'S EXHIBIT J 

Called attorney for Fabrlzio - advised him we 
would go along with deduction for liquidated 
damage from the final payment and would agree 
to arbitrate. We are waiting to hear from the 
attorney for the Board. 


4/7/66 

4/8/66 

4/11/66 

4/11/66 


4/12/66 

4/13/66 


4/14/66 


Received memorandum from Aetna as to conversa¬ 
tions concerning postponement of liquidated 
araages, etc.; called attorney for the Board 
several times-left messages. 

Called attorney for the Board. 

« 

Called attorney; the Board has not arrived at 
a decision as yet. They are still taking bids.’ 

Telephone conference with Mr. Buckmir; tele- * 
phone conference with attorney for Fabrizio* 
attorney for Board called; the bid opening is. 
this afternoon and they want to see what will 
happen. They will let me know tomorrow. There 
will bj an official meeting Wednesday, 

i 

Telephone conference with Mr. Wiley; discussed 
Mars Normel bid of $403,000.00 to complete. 
Called attorney for Fabrizio. 

Called attorney for Fabrizio; discussed comple¬ 
tion by Mars Normel; suggested proceeding on 
claims immediately and demanding arbitration- 
called Buckmir; advised there was $211,000 OO 1 .* 
left in the contract; he will inform me if he 
should participate on claims; discussed assets 
of Fabrizio and a lien by a creditor; discussed 
exculpation; Buckmir called - I am to partici¬ 
pate on claims alao proceed on exculpation and 
get CPA who will also send lien information. 
Called attorney for Fabrizio. 

I 

i 

Attorney for Board called-advised they are re¬ 
letting the contract - they have divided it in¬ 
to general construction and site work ! 

$403,000.00 is cost plus an upset pri^e for a 
general construction with 75 % of the saving for 
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DEFENDANT AETNA'S EXHIBIT J 3 

I 

Board; the subs will complete at the balance 
of their contract price and for the value of 
work done duringthe last six weeks; they are 
paying the sub's requisitions submitted in 
February and a number of them are receiving 
their retainer on final payment. On site work 
Fabrizio had two subcontractors; McNamee had a 
$91,000.00 contract with $62,000.00.balance. He 
will complete as a prime contractor. The land¬ 
scaper has $20,000.00 balance and made the same 
agreement. A third contract was made et an up¬ 
set of $25,500.00 far direct items being per¬ 
formed by Fabrizio. The total is $510,000.00. 
They are paying on the February payment $15,000 
to $20,000 to subcontractors in addition to 
the above plus a retainage of about $25,000 to • 
$30,000. The total may be $550,000. There 
will also be additional expense for the Architect, 
legal fees, etc. They have about $500,000.00 
left in Fabrizio's contract. They claim 
Fabrizio's contentions were settled with a 
supplemental agreement a year ago. The only 
ground for termination was retainer of liqui¬ 
dated damages on the February requisition. He 
has a schedule of all payments indicating they : 
were timely. Everything is well organized. All 
subcontractors will file claims. We may owe 
sums to subcontractors through January possibly 
$10,000-$15,000. He believes the whole claim 1 
could be settled for $75,000. At present, they 
have a claim of $506,000-$510,000. Bradhurst 
is the landscape man; McNamee is on site work. 

They want $60,000.00 to settle; called attorney 
for Fabrizio relative to the above. We will 
check for sums owed subs with Fabrizio; called 1 
Wiley and advised him as to the above. Wrote 
Buckmir. 

Received copy of communication of Aetna to the 
Board claiming assignment of funds; received 
letter from Aetna as to participating in claims 
against the Board; enclosing attachment of 
Nuroco, etc.; wrote Buckair; called Buckmir and 
discussed claim of Fabrizio of delay damage 
against Nuroco; Fabrizio objects to payment to 












DEFENDANT AETNA'S EXHIBIT J 


4 . 


4/15/66 

4/16/66 

4/15/66 

4/18/66 

4/19/66 


Nuroco; advised concerning sales tax; explained 
reliability as to sales tax; called attorney 
for Board - Board may run short; may need over 
$100,000; have an unused bond appropriation - 
the cost may be about $70,000 over the Fabrizio 
money. It might pay both if the Board assumes 
part of the damage. Board would pick up about 
307. including subs, we would pay $100,000 and 
the Board would allow 307.. The Board has 
$250,000 for unused bonds. We will discuss it 
with the Board tonight and get figures. Called 
Buckmir and left message. 

Examined indemnity agreement. It does not con¬ 
tain exculpatory clauses. 

Wrote Aetna relative to modifying form and rela¬ 
tive to possible 70% settlement. 

t 

Wrote Buckmir relative to information as to 
items involved in attachment by Nuroco. 

Telephone conference with Buckmir. Discussed 
possibility of 707. settlement. Fabrizio is 
making difficulty relative to records. Called 
attorney - advised them we want to examine all 
records. 


Buckmir called - Fabrizio stated he will see 
his attorney next week. lie owes the agent 
$6,000.00. They will cancel all his policies. 

I will check agreement concerning examination 
of books and records; I will check his banks 
on his statements; advised we may not sue at 
present without having sustained damage unless 
there are provisions for exculpation; telephone 
conference with Wiley; Fabrizio is disposing of 
assets; suggest a local attorney check the 
transfers - the home office has an application 
including an assignment and hold harmless 
clauses. I advised they start action in 
Connecticut and get an attachmm t. 

I 

Received copy from Board claiming no sums will 
be due Fabrizio due to its default. 


4/20/66 
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4/21/66 


4/22/66 

4/24/66 

4/25/66 


4/26/66 


4/27/66 

4/28/66 


DEFENDANT AETNA'S EXHIBIT J 5. 

Received comaercial agency report and examined 
the same; Bradley called from Connecticut; dis¬ 
cussed immediate attachment and action in 
Connecticut; called attorney for Board; 

Buckmir called and gave me list of equipment 
left at the Board. 

I 

Telephone conference with Buckmir; he is for¬ 
warding all correspondence;advised no bills be 
paid until we know contract prices on comple¬ 
tion with Board. 

Examined correspondence submitted. I 

i 

Telephone conference with Buckmir. He received 
telegram from Board refusing permission to 
inspect the site. I will contact attorney for 
Board; discussed attachments in Connecticut; 
he will check whether Walker has my letter 
giving completion prices; called attorney for 
Board. 

i 

Called attorney for Board. He will send me j 
figures on prices to subs. Subs claim over 
$100,000 for work prior to February; also some 
claim delay damage; on supplemental agreement 
bonding company agreed to be liable for such 
damage; he will send me a copy of supplemental 
agreement; they are still interested in the 
possibility of a 707. settlement. 

Telephone conference with Buckmir; he has 
Watkins completion agreement; told him Yavnor 
is getting completion prices for the subs; 

Yavner will permit him to visit site to see 
all equipment. 

| 

Received letter relative to refusal of Board 
to permit inspection of equipment; copy to 
Walker relative to status of attachments; wrote 
relative to schedule of completion contracts 
to be forwarded us. 


4/29/66 


Received copy of memorandum to Walker. 













195 


5/2/66 


! 5/6/66 

»• 

i 

If 


I* 5/10/66 

i 

5/13/66 


I 

I 


I; 


i 

i? 

Il 

J 


5/16/66 

i; 

I 

! 5/20/66 


DEFENDANT AETNA'S EXHIBIT J ' 6 * 

Telephone conference with Buckmir; he is paying 
some claims; advised not to pay until we know 
amount being paid sub for completion; he has 
Board s agreement for completion of these subs- 
Watson $16,130; Builder's Hardware $14 833 35 * ’ 
he will take release and assignment and send ’ 
me papers; Walker wants to know if we can then 
move against Fabrizio's bank account - he is 
a non-resident and we may attach. 

Telephone conference with Buckmir; they are 
proceeding in Connecticut for a writ to compel 
an examination of records; I approved; 1 will 
call attorney for Board relative to information 
received from the Board; will speak to attorney 
for Fabrizio relative to records. 

Received copy of communication from Bradly to ' 

Aetna concerning action against Fabrizio relative 
to records. 


Teiephone conference with attorney for Builders 
Wood Flooring Co. Advised we had difficulty 
getting examination of Fabrizio's books I 
want a copy of contract with the Board to com- 

v,f dVl w d B ° ard iS payin « from February 1 
Jr i f C f ient says to the contrary he should 
check with the Board; received from Aetna letter 
relative to liability for Union Welfare Fund- 
received sales tax; copy of letter to Fabrizio 
relative to inspection of books; telephone con¬ 
ference with Buckmir relative to contention by 
Board that it is entitled to entire retainer. 

vised this is so unless the contract provides 
for its use to pay the cost of completion- 
should see phraseology in contract. Examined 
law - wrote Buckmir citing cases relative to 

Welfare Fund; sales taxes; forfeiture of contract 
balances, etc. 


Received copy of assignment from Universal 
Builders Supply. 

Received memorandum to Walker relative to 
..application by Boarci of retainer to cost; 
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DEFENDANT AETNA'S EXHIBIT J 


6/1/66 


I 


I 

I* 

I' 

i. 


j, 


6 / 2/66 

6/3/66 


I 


6 / 6/66 

j; 

♦ 

if 

j| 


J, 6 / 8/66 


relative to attorney for Fabrlzio attempting to 
get examination of job accounts, etc.; wrote 
attorney for Board relative to details of com¬ 
pletion contracts; wrote Buckmtr. 

t 

Received and examined report of meeting with 
Fabrizio and Aspinwall's attorney. Wrote Buckmtr 
advising action in court may be stayed pending 
arbitration; conference with attorney for 
Fabrizio; he will give us copy of claim against 
Board and supplemental agreement. Fabrizio 
left the job about March 4, with approximately i 
$240,000 in work on about $2-1/2 million job; , 
discussed some of the problems; he said supple-i 
mental agreement contained provision of liqui¬ 
dated dam8; called attorney for Board. 

i 

Called attorney for Board. i 

i 

Received letter and copy of summons and complaint 
from Conn, attorneys He is against Fabrizio; 
checked same; inter-office conference relative 
thereto; called attorney for Fabrizio. 

Received copy of arrangement to examine books 
relative to creditors; telephone conference 
with attorney for Fabrizio relative to examina¬ 
tion of records; wrote Connecticut attorneys; 
received a memorandum relative to operation of 
Fabrizio. 

i 

Telephone conference with Buckmir; he is examin¬ 
ing the books; discussed 30-day period within 
which to sue; advised it was period we must 
wait but need not sue in 30 days. As to retained 
percentage if the Board did not make a contract 
pay we must but not to pay until we obtain de¬ 
tails. 



6/9/66 Received copy cf letter of Fowler to Plastcrete 

and Adams. 

6/13/66 Called attorney for Board; called attorney for ; 

Fabrizio; material is ready; attended office of 
_Attorney; obtained specificattons, contract, i 
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DEFENDANT AETNA'S EXHIBIT J 8 

supplemental agreement, claim against Board; 
received and examined letter to Ciampi forward¬ 
ing assignment, etc. on payment of $1638. 

Called attorney for Board; inter-office con¬ 
ference; wrote Buckmir concerning copies of in¬ 
struments; examined the supplemental agreement; 
claim, specifications, etc.; contract provides 
for payment of excess over cost of completion; | 
discussed suit by Shorenstein - we will cross¬ 
claim. 

I 

i 
i 

Wrote to Buckmir; attorney for Board; attorney : 
for contractor. 

i 

Received assignment and forms sent to Port-O- 
San Corp. and Scapolito. 1 

Received copies of correspondence relative to ! 

payment of claim and checked over same. I 

i 

6/23/66 Telephone conference with Buckmir relative to 

memorandum sent down; discussed appointment at 
attorney's office; discussed retainage problems; 
wrote to Buckmir with draft of letter to supplier 
and materialmen; discussed with Buckmir delivery 
of louvres after job was stopped but for which 
our superintendent signed; it was installed by 
Mars - Normel; advised creditor may claim against 
Mars; received memorandum relative to retainer 
on settlements, etc. Received various releases 
etc. 

6/24/66 Examined and modified letter to Buckmir. 

6/25/66 Received letter relative to attendance at attor¬ 

ney for Fabrizio office on preparation of claims* 
relative to sale of Fabrizio's home. 

6/27/66 Went over file in preparation for conference at 

attorney's office. 

Received copies of correspondence to Arrow 
Lover and to Port Chester Iron Works; met with 
attorneys for Fabrizio; started working on claim 
against School District; conference with Buckmir 


6/28/66 


6/14/66 

6/15/66 

6 / 20/66 

6/21/66 








6/30/66 

7/1/66 

7/7/66 

7/11/66 

7/13/66 

7/14/66 


7/18/66 


/ 
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relative to inability to obtain information 
from attorney for Board. 

Received memorandum relative to claim of Corcoran 
Glass; relative to Plasticrete; memorandum from 
Walker relative to completion of subcontracts, 
etc. and examined same. 

Received copies of claims paid and examined 
same. 

Received correspondence relative to San Marco 
claim; relative J:o appraisal of Fabrizio's home. 

Telephone conference Buckmir; he received agree¬ 
ment from attorney for Fabrizlo who will for¬ 
ward copy; two buildings are complete; the 
central building and A Building requires some ' 
electrical work; the gymnasium will take about ' 
one month more. 

Received copies of letter and release. 

i 

Telephone conference with Buckmir relative to ' 
our suggested form of letter; advised him *o 
change guarantee from immediate payment to we 
will consider payment if the creditor will ac¬ 
cept; discussed suggested partial release and 
partial payment; advised that we were making 
full payment exclusive of retalnage; advised 
that school superintendent was fired and a mem¬ 
ber of the Board is hostile to Fabrizlo and 
resigned; the superintendent may be a good 
witness for us. Suggested he make copies of 
article in newspaper - we will’pass it on to 
attorney for Fabrizlo. It could be favorable if 
the superintendent turns out to be a hostile 
witness to the Board. 

Received contract; received newspapers clippings 
and examined same. 


7/20/66 


Received copies of various documents and ex¬ 
amined same. 









7/25/66 

7/26/66 


7/27/66 


7/28/66 


7/29/66 


8/1/66 


DEFENDANT AETNA'S EXHIBIT J 10. 

Checked correspondence, appraiser's report; etc. 

Received memorandum as to hearing on attachment 

dUe ° n another Project; discussed same 
with Buckmtr; advised we should appear; we will 
re f use to credit owner for having paid;’ we will 
check with attorney for Fabrizio as to what 
happened and let him know; interoffice conference 
relative thereto; called attorney - advised there 
was no hearing; asked if he put owner on notice 
as to trust funds; is not sure but attorney for 
Board knows they are trust funds; Sheriff has 
not paid over; suit was started by attachment . 


Telephone conference with Buckmir relative to 
millwork attachment; advised him relative there¬ 
to; I will write the Board and work on motion 
to vacate the attachment; wrote to Buckmir rela- • 
tive to same; went over all accounts paid 
approximately $60,000; called attorney for 
Fabrizio and advised him what we were doing; 
requested copy of complaint and details relative 
to attachment; he requested we hold up so he 
can speak to his superior; he may want to do the 
work; and asked him to get pleadings in the 
meantime; inter-office discussion; 


Received and examined memorandum relative to 
claim on hardware; received and examined memo¬ 
randum relative to claim of Ceco concerning 
conditions attached to contract; checked pro¬ 
visions of Lien Law; wrote Buckmir. 


Received copies of payments and correspondence 
to home office from Buckmir; telephone con¬ 
ference with Buckmir; discussed questions con¬ 
cerning satisfaction of liens and the filing 
of same; discussed our actions concerning attach¬ 
ment . 


Received copy of memorandum; wrote Buckmir rela 
tive to Ceco claim. 


8/2/66 


Checked correspondence. 





8/3/66 


(' 8/5/66 


!' 8/8/6b 

it 

8/10/66 


Telephone conference with Buckmir relative to 
limitation in bond; discussed arrangements for 
cooperation by Fabrizio. 

Conference with attorney for Fabrizio; he sent 
papers prepared. 

We received copy of motion papers from attorney 
for Fabrizio concerning returning money paid to 
Sheriff; called attorney; discussed motion with 
him; discussed whereabouts of Fabrizio; received 
papers from Buckmir and checked same. 

i 

Wrote to Buckmir relative to International Mill 
Work; made copies of motion papers and forwarded 
same. 

8/23/66 Telephone conference with Buckmir relative to 

appointment with Fabrizio; he will see me to¬ 
morrow and he will also arrange to see Buckmir . 

8/24/66 Buckmir advises Walker suggests Aetna partici- • 

pate as plaintiff for action against Board. I 



DEFENDANT AETNA'S EXHIBIT J 

Checked copies of Memoranda, correspondence, 
etc. received from Buckmir. Home office does 
not want us to intervene in suit; desires we 
put obligee on notice; checked into problems 
relative to Ellicott; will write Buckmir; attor¬ 
ney for Buckmir called; discussed his interven¬ 
ing in suit; gave him pertinent provisions of 
Lien Law relative to levy on trust assets and 
right to intervene; obtained information for 
letter to obligee; he read provisions of labor 
and material payment bond for Ellicott 
situation. 

I 

Conference with Buckmir relative to Ceco, and . 
Ellicott claims. 


Received copy of memorandum from Buckmir to 
Walker. 

Received copies of Buckmir's letter to Hebert 
and Ellicott. 
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9/6/66 


!‘ 


ji 

if 

ii 

ij 

9/9/66 

i 

i’ 

. 9/22/66 

i 

;» 

I; 


9/23/66 


l: 

I 1 

I' 

!* 

ii 

! 9/26/66 

f! 

i 

f 

ii 

9/28/66 


9/29/66 

i 

9 * 

i; 10/33/66 



DEFENDANT AETNA'S EXHIBIT J 
will write him. 


12 


Received copy of letter of Board to Aetna con¬ 
cerning discharge of lien of Strickland- re¬ 
ceived copies of letters to attorney relative 
to ban Marco and memorandum relative to investi¬ 
gation of Fabrizio's house, etc.; attorney 
called and advised motion re International Mill 
Work was put over; received copies of letters 
and release re County Iron Work and checked 
same; received copies of memoranda relative to ' 
meeting with Fabrizio. 


Received papers from Buckmir including releases 
and appraisal report and investigation re 
Fabrizio. 

Received copies of correspondence; telephone 
conference with Buckmir relative to coramunica- ' 
tion from discharged superintendent; discussed 1 
meeting with superintendent; called attorney , 
or Fabrizio; they filed suit agaire t the Board 
last week including Mars - Normel on a cause of 
action for wrongful detention of equipment; they 
HI forward copies of pleadings, etc. 

Inter-office conference concerning proposed 
meeting with superintendent; received copies of 
pleadings against Board; wrote Buckmir forwarding 
complaint; discussed with Buckmir meeting with 
superintendent; discussed meeting with attorney 
for Fabrizio; arranged meeting with superintendent, 


Received copies of correspondence; discussed 
arrangements for meeting with attorney for 
Fabrizio. 


Reviewed report relative to first meeting with 
superintendent; called attorney for Fabrizio- 
discussed with Buckmir. * 


Received copies of reports, letters, etc. from 
Buckmir relative to suits. 

Reived copies of si^ons, memorandum relative 









DEFENDANT AETNA'S EXHIBIT J 


to suit pending; called attorney for Fabrizio. 

i 

; 10/4/66 Discussion with attorney for Fabrizio relative 

\ to conference with superintendent - he received 

answering papers on motion for recovery of 
Sheriff's levy; discussed same. 

!! 

10/5/66 Called Buckmir; discussed appointment with 

superintendent; discussed summons received; i 

discussion with Buckmir relative to appointment 
Friday with superintendent; called attorney for, 
Fabrizio and advised, 

1 ' ! 

10/6/66 Received copy of letter from attorney from 

Fabrizio relative to defending Adams's suit; 
attended conference at Bedford with attorney 
for Fabrizio and Buckmir; interviewed former 
superintendent; arranged for copying his records 
etc. 

|i j 

I 10/11/66 Conference with attorney for Fabrizio concerning 

illegal procedures followed in connection with 
the contract. 

ji 10/13/66 Received copy of report and examined same. 

: ! 

II 

10/19/66 Received correspondence, releases, etc and ex¬ 
amined same. 

i 

10/21/66 Received copies of correspondence; discussed 

'I same with Buckmir; 

I; « 

10/25/66 Checked files and records with reference to 

conference with superintendent; wrote Buckmir 
with recommendations. i 

j! 

11/2/66 Received letters and correspondence from Buckmir 

1 examined same. 

11/7/66 Conference with Buckmir relative to photostats 

of records of superintendent concerning Illegali 
ties in award of contract; also copy of break- ' 
j down of cost of completion of the Board. Attor-, 

ney was paid $17,500 being charged against 
li surety. 













$ 
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DEFENDANT AETNA'S EXHIBIT J 14. 


11/10/66 

Received correspondence from Buckmir; examined 
same. 

V 

11/15/66 

Discussed with Buckmir completion of copying of 
records; discussed contents. 

It 

! 

ti 

11/17/66 

Received advice from attorney for Fabrizio. 

Motion to vacate attachment was denied; dis¬ 
cussed with attorney; suggested appeal! 

i 

i 

i 

12/5/66 

l 

Checked copies of correspondence on Nuroco 
claim and comments on superintendent’s records- 
received copies of memoranda relative to 
superintendent. 

1 

12/6/66 

Checked copies of correspondence claims. 

1 

ij 

i. 

i* 

ii 

12/16/66 ~ 

Received decision on denying vacation of attach¬ 
ment; checked Lien Law; discussed same with 
attorney for Fabrizio; advised appeal; inter¬ 
office conference relative to same; discussed i 
contention Fabrizio waived trust requirements- 
advised it could not be done. 

!> 

i, 

; 

4- 

*i 

12/19/66 

Discussed with attorney possible appeal; further 
discussion with attorney concerning provisions 
of Lien Law; offered to work with him on brief. 

t| 

i 

ii 

it 

1 

i 

i 1 

f 

12/9/66 

** i 

Received copy o f order to showcause, etc. to 
stay suit by Fabrizio against the Board on ac¬ 
count of arbitration provisions; discussed with 

Buckmir; discussed furnishing attorney for 

Fabrizio with information contained in notes 
of superintendent; wrote Buckmir. 

12/20/66 

1 

Called attorney; notice of appeal was filed. 

i 

i: 

12/23/66 

Received communications from Mr. Carew. 

i* 

> 

12/30/66 

Discussed motion for stay pending arbitration 
with Buckmir; advised against appeal. 

| 

1; 

1/12/67 

Received and examined report concerning claim 
of Adams. ' ‘ 

|* 




r 


x 
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DEFENDANT AETNA'S EXHIBIT J 15 

1/26/67 Discussed with attorney for Fabrizio motion to 

intervene by taxpayers; they question illegality 
of contract; discussed arbitration provisions; 
inter-office conference relative to same; ad-' 
vised the new contractor is liable to Adams for 
materials it took over since Adams lumped its 
billings as though one contract we should claim 
‘ credit for the excess sum being paid on comple¬ 

tion of plaster relative to tile if their sub¬ 
contract was subject to the general and special 
conditions they would be obligated to complete 
the same since the owner has the right to take 
over the subcontract. 

i 

li 1/30/67 Received motion papers for leave to intervene; 

Inter-office conference relative thereto. 

!, 2/2/67 Conference with attorney for Fabrizio relative > 

! to motions to intervene; relative to stay pend- 

!| tn 8 arbitration; relative to action for declara¬ 

tory judgment concerning validity of contract; 
j: relative to amendments to complaint to plead 

I quantum meruit; went over notes of superinten¬ 

dent relative to completion costs; discussion 
with Buckmir; advised against payments on the 
bend for the present. 

j 2/3/67 Discussed with Buckmir direction of Walker to 

honor all claims for labor and material; dis¬ 
cussed the disputed claims; will arrange con- 1 
!, ference with attorney for Fabrizio relative to 

same; checked cases on question of necessity to 
re-bid contract after changes; checked files and 
records of school, legal papers, wrote Aetna. 

,j 2/6/67 Checked draft letter - made additions and cor- ! 

rections; checked correspondence received. 

j: 

2/24/67 Received notice of motion and affidavits and 

memorandum to amend complaint to seek declaratory 
judgment; relative to stay of application pending 
arbitration and checked same; Buckmir called . 
authorized research on New York Law re validity 
of bond lender circumstances; conference with 
attorney for Fabrizio concerning receipt of 
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2/28/67 


i 

j 

! 

* 

: 3/1/67 

.'i 

» 

I 

j 3/2/67 

r 3/3/67 

( 

f- 

j; 

» 

ii 3/4/67 

ii 

I 

i! 3/9/67 

!i 

|l 3/14/67 

3/18/67 

3/20/67 
3/22/67 
3/23/67 


DEFENDANT AETNA'S EXHIBIT J 

motion papers; discussed amendment' for quantum 
meruit conference with Harte former trustee 
who will intervene. 

Received communication from Buckmlr requestine 
pinion inter-office conference relative to & 
illegality of contract and effect on bond; 
dictated opinion subject to further research- 
research relative to quantum meruit on illegal 
contract; conference with attorneys for Fabrizio 
relative to affidavit of attorney for Beard- 
relative to affidavit of former trustee- dis¬ 
cussed replies to be prepared. 

Received copy of reply affidavit and exhibits i 
and examined the same; prepared and forwarded ! 
copies of papers to Buckmlr; research as to 1 
illegality of contract. 

Further research. 

i 

Further research on education law and local 
finance law; research relative to illegality of 
employment of architect. y 

Inter-office conference relative to legal ques¬ 
tions involved. M 

Further research; worked on memorandum of law. 

C ^f!f enc ? W ^ h attorne y for Fabrizio; received 
trustee" 31 affldavlts from Board and from former 

t 

Checked copies of correspondence to attorney for 
Fabrizio and Aspinwall; dictated draft of memo¬ 
randum; checked additional cases. 

Received reply affidavit and reply brief. 

I 

Modified draft of memorandum. 

Qiecked final memorandum and forwarded to ! 
Buckmlr. 


16. 
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DEFENDANT AETNA'S EXHIBIT J 17. 


3/29/67 

Discussed memorandum with Buckmir; dis cussed 
form of letter to claimants. 

r 

i! 

4/3/67 

Received additional papers on motion for inter¬ 
vention and declaratory judgment and examined 
the same. 

j; 

ii 

4/4/67 

Wrote to Buckmir. 

1, 

f 

4/5/67 

Received copies of correspondence, reports, etc. 
and examined same. 

, ii 

•i 

!' 

1 

4/6/67 

Discussed with Buckmir Nuroco suit pending in 

Circuit Court; advised to apply for stay pending 
outcome of determination of legality of contract 
and possible amendment of answer. 

|. 

»} 

i’ 

4/19/67 

Received copies of correspondence to claimants 
and attorney Aspinwall; copy of motion papers 
in suit by Nuroco and examined same. 

i' 

t, 

[ 

1 

ii 

•i 

5/9/67 

Conference with attorney for Fabrizio relative 
to decisions denying right to intervene; denying 
stay of pending arbitration; denying motion to 
declare contract invalid but setting it down 
for hearing and allowing a former trustee to 
appear as amicus curiae. 

i *j 

I ii 

1 

5/11/67 

Received copies of decisions; inter-office con¬ 
ference relative to thereto and with reference 
to procedural difficulties; research relative 
to res judicata, arbitration, compulsory counter¬ 
claims. 

r 

i 

i: 

» 

I; 

i 

il 

l 

* 

|i 

t. 

!• 

5/16/67 

Conference with attorney for Fabrizio concerning 
procedure and approach to attorney for Board 
who desires no cross-examination, etc.; discussed 
legal points; telephone conference with Buckmir; 
went over entire situation; tentatively arranged 
appointment; went over file concerning figures, 
etc., and opinion of a judge; dictated a letter 
to Buckmir; advised we should claim illegality, 

Fabrizio is considering it. 

i 

• !• 

5/17/67 

Discussed with Buckmir question of intervention 

» * • 

(! 


* 
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5/18/67 

5/19/67 

5/25/67 

5/27/67 

5/29/67 

5/31/67 

5/23/67 

5/24/67 

5/26/67 

5/27/67 

6/1/67 


DEFENDANT AETNA'S EXHIBIT J 18. 

tentatively they agreed; went over files in 
connection with motion to be made. 


Conference with Buckmir; they authorized inter¬ 
vention; dictated form of affidavit; advised as 
to additional details to be incorporated; dis¬ 
cussed question of liability on payment bond; 
advised conflicting equities favored creditors 
but we do have a good argument for basis of 
settlement; suggested items to be included in 
law memo; worked on order to show cause, etc. 

Buckmir called with information concerning agent, 
underwriter on bond was in New York; Dana called* 
confirmed conversation with Buckmir; worked on 
of affidavits and order to show cause* i 
dictated pre-trial draft. 

Checked typed drafts - modified same; continued 
working on affidavit and memorandum. 

i 

Worked on motion, affidavit and memorandum. 

Worked on memorandum. ; 

Research re procedural aspects, inter-office 
inference relative thereto; continued working 
on draft of complaint for declaratory judgment. 

Checked over drafts and order to show cause; 
researched case3 relative to declaratory judg¬ 
ment involving surety; inter-office conference 
relative to intervention. 

Worked on draft of affidavit of memorandum. 

I 

Worked on records in support o;: affidavit and 
additions to affidavit. 

Interoffice conference. Advised against cross- 
claiming; inter-office conference relative to 
law. 

Dictated revised answer, cross-claim and counter- * 
claim; went to library - checked records on 
-appeal.-;_ 
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6 / 2/67 

6 / 3/67 

6 / 5/67 

6 / 7/67 

6 / 8/67 

6 / 9/67 

6 / 12/67 

6 / 13/67 


DEFENDANT AETNA'S EXHIBIT J 

Conference with attorney for Fabrlzio; worked 
on affidavits for broker on cross-claim, brief, 
etc. 

i 

Continuing working on papers; wrote Buckmir. 

Checked papers; called Buckmir; discussed pro¬ 
spective conference with Fabrlzio; worked on 
additional points in memorandum. 

Went over affidavit, exhibits, answer, part of 
memo, made corrections, additions, etc.; called 
Tom Moyna; explained what is required; 3ent , 
affidavits for execution; dompleted dictation 1 
of memorandum. 

Telephone conference with attorney for Fabrlzio; 
called Buckmir relative to execution and delivery 
of affidavits; arranged to meet at Connecticut 
line; made corrections, proofread memorandum 
and had it retyped; went to meet Buckmir and 
Padula. 

Checked papers, collated, gave instructions 
re obtaining order to show cause; conference i 
with attorneys for Fabrlzio; discussed our 
intervention - went over same; obtained order« 
to show cause signed and issued same for service. 

Obtained a docket number; conference with clerk 
requested; matter will be referred to Judge 
McLean. 

Inter-office conference relative to motion to 
intervene; discussed proposal of attorney for 
Board to submit; discussed conference with 
attorney for taxpayers; we will give them copy 
of our brief; appeared before District Judge 
on motion; requested reference to Judge McLean; 
referred to see Judge McLean - he was not 
available; received telephone call - Judge 
would undertake to handle the matter; Buckmir 
called - explained the sltuatbn; will send him 
papers; conference with attorney for trustee - 
he is upset by reason of far-reaching conse- 
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6/14/67 

6/15/67 


6/19/67 


6/20/67 


DEFENDANT AETNA'S EXHIBIT J 

quences of oar motion; Judge’s secretary called- 
arranged for oral argument; wrote Buckrair; wrote’ 
attorney for Trustee, etc.; received copy of 
stipulation and letter from Aspinwall 


20 . 


Attorney for former trustee called; advised 
nun relative to arrangements for argument. 


Telephone conference with attorney for trustee- 
telephone conference with attorney for Board- ’ 
desires to put affidavit of witness who will be 
away six weeks - we refused to permit it- we 
would consent to a deposition; attorney for 
Fabrizio called; advised him relative to hearing- 
discussed wit’ the Judge's secretary relative 
to hearing. 


Appeared before Judge McLean - argued motion- ! 
Judge was concerned about jurisdication; he will 
decide If we insist; wants a reply memorandum- 
accepts our facts and stated it was largely a’ 
question of law; appeared on a deposition; wrote 
Buckrair; research relative to jurisdiction. 

Inter-office conference relative to law of 
diversity; discussed reply memo with attorney 
for Fabrizio; research conference with attorney 
^ a ^ r ^ z ^-° relative to law; discussed a pos¬ 
sible conference with Fabrizio relative to de¬ 
letions and changes in drawings; wrote Buckmir* 
dictated reply briefs. * 


6/21/67 


6/22/67 


Collated memos; notarized affidavit; delivered 
memorandum to Court; forwarded memorandum to 
Buckrair; conference with attorney for Fabrizio- 
discussed changes in plans; discussed testimony 
of Russell with attorney for trustee; called 
attorney for Board relative to availability of 
records; worked on preparation for hearing. 

Attended attorney for Board's office; went 
through Board s records, furnished pursuant to 
subpoena; conference with attorney for trustee. 


t 

Called Judge McLean's secretary relative to 


6/23/67 
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I 


6/26/67 

6/27/67 

6/28/67 

6/29/67 

6/30/67 


7/3/67 

7/6/67 

—7/7/67- 


DEFENDANT AETNA'S EXHIBIT J 2 

hearing on Monday; discussed with attorney for 
Fabrizio; examination of documents; attended 
the office of attorney for Fabrizio; went over 
plans and specifications and drawings, records, 
etc.; worked on preparation for hearing. 

Attended hearing to be continued tomorrow. 

Continued hearing; conference in Judge's cham- , 
bers about affect of ruling of illegality on 
the various parties and their various Intentions, 


Inter-office conference; called attorney for 
Fabrizio; advised him we never offered to pay 
the Board; discussed his contentions for re- i 
covery on quantum meruit; discussed with Buckmir 
a hearing; further discussed with attorney for 
Fabrizio relative to legal questions; researched 
additional cases. 

Research; drafted supplemental memorandum; wrote 
Buckmir. 

Attorney for Fabrizio called relative to our 
memorandum; discussed the same; received and 
examined further memorandum from attorney for 
Board; attorney for Board called - gave us 
figures; would like to discuss settlement; told 
him we will wait to see what the Judge says 
about legality; he will sue on bond; if Judge 
decides contract is Illegal he will appeal; 
attorney for trustee called; discussed Board's 
memorandum; worked on subcontract files. 

Received memorandum from attorney for Fabrizio; 
used cases in our memorandum. 

Went over subcontract files; Judge's secretary 
called; advised of decision holding contract 
illegal; denied our motion for intervention 
with leave to renew; attorney for Fabrizio 
called and discussed decision. 

Buckmir called -^advised him of decision; he 


1 

* r 
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7/10/67 
i 7/11/67 

7/12/67 


i7/13/67 

j. 

7/17/67 

j! 

7/20/67 


7/25/67 


7/27/67 

i 

7/31/67 

i* 

|. 


DEFENDANT AETNA'S EXHIBIT J 


22 


H °" e wanes an opinion an 

question of paying bond claims. Told him we will 

situaH C * checked citations on payment bond 
situation; wrote Euckmlr concerning Judge's de¬ 
cision; conference at attorney for Fabriato's 

Aetna"’ ° PlIUOn used our cases ; checked letter to 
Worked on question of liability on payment bond, 
decision'"" teUtlW t0 oplnlon and memorandum 

| 

Conference with Buckmir; does not desire to use 
decision as wedged to settle; will pay in full 

or nothing depending on liability; desire matter 
researched further. “r 

I 

Research re liability cf surety on illegal con- ! 
t rfict • 

Research re liability on payment bond. 

Research re liability on payment bond. Inter¬ 
office conference. 

Conference with Buckmir relative to defense by 
Fabrizio of action by Arrow Lovre. Home Office 
desires us to handle it; discussed possibility 
of defense of statute of limitations; read letter 
re possible estoppel on part payment situation; - 
suggested reply to third inquiries; Home Office . 
desires to pay 100% if illegality is no defense 
on payment bond; but we will assert defense of 
limitations; conference with attorney for 
Fabrizio; Board will not appeal decision; pre¬ 
pared tentative opinion relative to liability of 
payment bond; research on liability; conference 
with attorney for Fabrizio. 

Received summons and complaints. 

Research on federal cases concerning liability 
on payment bond. 
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DEFENDANT AETNA'S EXHIBIT J 23. 


8/1/67 Received conformed copies of bonds from attorney 

for Fabrizio; worked on memorandum of law. 

8/2/67 Researched cases on estoppel. 


8/3/67 

f 

j, 8/4/67 
! 8/7/67 
8/8/67 



8/9/67 


8/10/67 


; 8/11/67 


Researched, dictated part draft of memorandum. 
Ccntinued draft and working on memorandum. 

i 

Continued work on draft of memorandum. 

Discussed with Buckmir; letter from attorney for 
site development company; lays ground work for 
estoppel; dictated reply to be sent; discussed 
Walker's memorandum; Buckmir called - he checked 
over Arrow Louver file; there was no set-off - 
however, material was received at the job site 
five (5) days after Fabrizio left but was signed 
for by Fabrizio's superintendent who was still > 
at the site; completed drafting and dictation 
of remainder of memorandum; checked the provi¬ 
sions of Ceneral Obligations Law relative to 
promise to waive limitation or extend time; it 
must be in writing; also checked CPLR re statute 
of limitations. 

Proofread and corrected memorandum and forwarded 
same. 

Buckmir called;received memorandum; discussed 
defense of illegality; want permission to plead 
it, etc. 

Received correspondence and examined same. 


i 8/15/67 
;; 8/21/67 

i* 

i, 

i, 

8/22/67 

i 

JJ/29/67 


Received copy of answer by Board. 

Checked answer; received copy of interoffice 
memorandum setting forth policy on defeases. 

Discussed with Buckmir Miller memorandum; dis¬ 
cussed answer of Board; time to appeal has ex¬ 
pired. 

Interoffice conference relative to cause of 


i 

t 


< 
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8/30/67 

9/12/67 

9/15/67 

9/19/67 

9/14/67 

9/26/67 

10/18/67 

10/19/67 

1G/2Q67 

11/15/67 


DEFENDANT AETNA'S EXHIBIT J 24. 

action and counterclaim for completion costs 
of Board and effect as res judicata as against 
Aetna in spite of legalityjconcluded it was 
not possible; wrote Buckmir concerning the ai- 
swe r. 

Filed notice of appearance. 

Received motion'papers; discussed same with at¬ 
torney for Fabrizio; checked cases and general 
corporation law relative to School Districts; 
interoffice conference relative to motion for 
judgment and answer; checked memorandum of law ! 
of Board. 

Wrote Buckmir relative to notice of motion and 
memorandum. 

i 

Called attorney for Fabrizio; discussed motion; 
gave him cases; checked procedural point rela-* 
tive to Federal rules. 

Called attorney for Fabrizio. 

Attorney for Fabrizio will apply for extension. 

Buckmir called relative to inquiries from 
creditors as to status; dictated answering let¬ 
ter to inquiries. 


Buckmir called; Walker desires we go further 
in response to claimant's inquiries concerning 
tune limitations; advised concerning phraseology. 

Received copies of general correspondence to 
creditors, releases, etc. 

Conference with attorney for Fabrizio relative 
to argument of motion in Federal Court concern¬ 
ing jurisdictional question; attorney for 
Board advised Judge he only wants to get at the 

bonding company; he will start suit in Westchester 
Supreme Court. 
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DEFENDANT AETNA'S EXHIBIT J 


25. 


11/16/67 

11/17/67 

12/14/67 


12/22/67 


12/26/67 

12/29/67 

1/8/68 


i 


1/16/68 

2/16/68 


!i 


2/21/68 


4/5/68 


Buckmir called; discussed motion. 

i 

Checked correspondence with various creditors, 
releases, etc. 

Confexe nee with Buckmir relative to appointment 
and discussions with Fabrizio. 

Checked over correspondence relative to several 
creditors. 

Received copies of release and correspondence. 

i 

Received copy of release. 

Conference with attorney of Fabrizio relative 
to recent decision concerning illegality of 
contract. 

Received copy of release and examined same. 

Call from attorney for Fabrizio relative to 
conversation with attorney for Board relative 
to commencing action against Aetna. No decision 
on question of jurisdiction received. 

Conference with attorney for Fabrizio concerning 
action on bond; will send me copy; will check 
answer of School Board, etc. 

Discussion with Buckmir; settled Nuroco for 
$4,700 of which Fabrizio put up $3,300; it re- ’ 
moves attachment on business property; Aetna 
is next in line after bank; wants copy of mo- i 
tlon papers; discussed Ceco letter. 
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DEFENDANT AETNA'S EXHIBIT K 


no. m 30497713 


Agency/ 


OH Coo• Symbol Sar No 


FABRIZIO & MARTIN. INC 


OltC ALLIED REALTY 


MMgMiBO OF ED. CENTRAL SCHOOL DISTRICT^. 3 
££5*30* main ST., MT KISCO, N.Y. [j 

HARTFORD NATIONAL BANK ANO TRUST COMPANY Drlyr 
Hartford. Conn. 

ro tt»* order of • MAX E. GREENBERG,TRAYMAN, HARRIS 
CANTOR, REISS & BLASKY '71161 
30 VECEY STREET 
NEW YORK, N.Y. 10007 


LI] P*d ApplUtd 


Diroct 


Aiiumtd 


In Sotiofoetlon of f TX 

LEGAL SERVICES ITEM NO 49 >□« 

ARROW-LAUVER * []«*» 


Cm. Lit. Inwr.nc* Company or Th« Cm. Casualty and Su’.MGomp.ny or Th. Standard Fire Insurance Company i 

"•301.17713an* noin -0 3E.ii: ooouoooia"' 


/000005a730/ 


Disc 

Sym 

Ag. 

fypaol 

ln| 

Form Typ* 

Cat U 




Lot. 

Typ. 








c 


1D TorrHory 

Dr 

Cl.a. 

Disc 

State Hat. 

Roc 


_ 
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DEFENDANT AETNA'S EXHIBIT K 


A< ln« Casualty A Surety Company 
4673 Main Street 
P. 0. Pox 1980 
Bridgeport, (.onn. 06601 

Att: Mr. Michael J. Buckrair 

cci claim of Arrow Louver 
period 7/27/67 to 30/2/£9. 


May 24, 1971 


$ 500.00 


Sj.rburt:. no.r,i s : 


9/13/67 

9/25/67 

4/30/6? 

4/23/69 


narkin':! 


5/7/69 

7/28/69 

Photostats 
MlflC. Dl3b. 
calls, etc.) 


Pr.rking) 

Expenses 

parking) 


or 

(jiilcage, tolls, 

$ 5.00 

9. CO 

)’■ ';id;'cport, Ccnn. 

, (nilcaga, tollo, 

• u > 

9.70 

, (mileage, tolls, 

7.03 

Bridgeport, Conn. 

.77 


50.87 

postage, local 

3.48 


87.30 


Total. $597.30 


The time spent on this matter aggregated approximately $2 ,jOO.oC. 
However, the amount involved Is only $1,250.00. The services i.e-^ 
volved a motion for change of venue to Westchester County; prepara¬ 
tion of answer with affirmative defenses including defence or 
failure to timely commence action; motion for suiraiary judv-^ent 
because of affirmative defense vrhich ration was denied but no craer 
even entered by plaintiff. The matter has been dormant ana pvcbael 
will not be pressed further. 
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DEFENDANT AETNA'S EXHIBIT L 


N » m 30895159 


Llmlta 


inaurad or 
Principal 4 


Agency/ Coda 


10 ALLIED REALTY 


ctaimam or Or *ED. CENTRAL SCHOOL DISTCkT 
H02, 130 MAIN ST., HT KISCO, W 

-‘ayatila ihrougn ▼ N.Y# [J""® 

SS TIONAl BANK TRU8T company 

ro th* order ^ E. GREENBERG, TRAYMAN, HARRIS 

CANTOR, REISS 4 8LA8KY 
30 VECEY STREET 
NEW YORK, N.Y* 

Etna Lila Inauranc. Company or Tha It try Caaually ■ 

"•aoass isrsh* 

.?.a-*ai i.to 


«• LjOiraet ( jAaaumad 

□ co. Suraty A Ocadad » AY P 
In Satlafaetlon of 

LEGAL SERVICE SAN MARCO 
ITEM NO 51 FEEl 500 


Company or Tha Standard Fir© Insurance Company tty 

l u*«o j&si: □□□□□□□ lan* 


/000005L i 3 9/ 


fAITII 


i 
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DEFENDANT AETNA'S EXHIBIT L 


Vrt & Surety Co. 

ljl ■.»UHorn Street .Tune 22, 1971 

New York, 1 ew York 


re Ac ft or, Instituted by :><, n t^rco 
(ActlO.l ;2). 


$ 5CO.CO 


Disbursements: 


2 / 3/39 
2/U./69 - 


rivj t c " t a t *j 
11 Lee. Diets. 


Purchased Cnde- No. 1162-69 
Purchase-! : 1 Court 

$ 5.CO 


In dor nur/cor 

13.00 

/ 

(fi.res, p» st.r.gn, locr.l 

21.25 


colls, etc.) 

_i^v>_ 



$ 542.31/ 


Action vas InatlCu-Ad to recover $34,COO on bond 
fur niched on bc-r.alf of Fabrtzto end Martin to coeuro 

VI C0 f °r F3yRJ " nt cf I^C^-ent obtained arolnat 
IV.br i?.lo, Tho -ctl n x.vs started In Westchester 
County end transferred to Southern District. Tt las 
been dormant since February 1939. There were 16 hour* 
•pent on thl3 natter. 


time 
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Territory 


Off Cooa Symbol 


73 3B0V1 C 


DEFENDANT AETNA'S EXHIBIT M. 


/Etna 


Inaurad o. „ 

Principal 4 rabrizio ft hartin. Inc. 

Addraaa ’ 

Obllgaa t° , _^ • of iid. Central School 
Ador^ ftistnct No 2, 130 i>iain St 

Payable through ▼ i/.: __ v 

HARTFORD NATIONAL BANKANOtRUSft tidQt> 

Hartford, Coon. 

To tha ord«r of • M&x E. Ci~fc>onberg, Trayrjtan, Harris 
Cantor, it^iss & Blaaky 
30 Vesey Street 
New York, New York 


In Satisfaction of 


legal services Ite..i 51 
g San i-iarco 

^ *from i , ae; 500 Through Dd:.l 


Oam 

2 O M *0 

t (3 E *p 

_« Qpmal 
f Dsal 


*tna Lila h-uranc. Company ^tn. Cwu.iry and Suraty Company or Th. Standard FI,a ln.ur.nc. Company By - 

»151*8 5 761.* i:om-Qi6ii: oooooooia..* 7 /□□□□□ s ?□□□/ 

(S7SS.AA) )-•» UU ^ ^ ° 


“ p,v / NY%jiar yo 

7‘.-- tKIlimti fly 


r - ' " r * »"T CAM „ « 

- «« •»*T«f iff 


ii f."/.nr. v. - 5S|’-Jli* ' ■ Vl 


r pplwSip? i.-^sar^i 











I 
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DEFENDANT AETNA'S EXHIBIT M 


Aetna Casualty ani Surety Company 
4673 Main Street - P.O.B. 1920 

Bridgeport, Conn. 0C601 April 13, 1969 

Attention: Mr. Michael J. Buchmir, 

Administrative Assistant 

Ada, San Marco 


Sarvicti in obtaining die.•is«»il 
francfovea to faderA Con re . . 


on the merits of action 




00 



ri.ctC3tat:j.. 

Mine. Dish. (fares, postage, colls, etc.) . . __ J ,_S0 

Total . 


_'j)Jo 

$5:,'0.ov 


There were about IS hour:: of attorneys' tirse end 7 hours of clirictl tir e 
spent on '.his natter, but in view of previous charges or y.i.ra action, 
charges ace less than tine value. 

This was a eeco, d action institutei ca c payment bond r. ln'ii in/* $111,000. 
Ue had previously removed it to Federal Court. The oorv-ccr involv’d 
the e:*ari*.Rwtio.! <>f tie '-'ciVi**] Court rules, pre nitre cion <.f motion 
to dictates on the norite, vO.;8uJ t -,ci on with attorneys ior p ini', cell 
a result of which we finally obtained a consent to dismiss on the i ivi's; 
preparation of judgment and entry thereof. 
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DEFENDANT AETNA'S EXHIBIT N 



|fABRI*IO 


claimant or BOARD OF CMC AT 10*. CENTRAL 
gff** SCHOOL DISTRICT NO.2. 130 
P***»,ougnl*‘" ST..HT.KIDC0.N.Y. 

HAmWQRO NATIONAL-BAMR AND TRUST COMPANY 
HartJBrtf, Conn. 

To the enter*- max €. 0RCO4BERS, T RAW AM, HARRIS 

CANTOR, REISS ANO BLA8KY Ttl45 

100 CHURCH STREET 

HEN YORK, NCR YORK 



iBCsaiiEaBiaftiw*] 


Dm) AppllM 


LEGAL SERVICES RENDERED 
5/14/70 TO 4/12/72 


1 # 903.50 


Oam 

RED > Quad 

1 n*-r 

1 161.05 4 r>*nai 

v 


Hy Au!hori/«d I 


«• iLaaas?i?«• coii^oa&qi: oooooooia»* 


I 20fl».5 5/ 


••70S-AB) )J 71 
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DEFENDANT AETNA'S EXHIBIT N 



no- “20699710 


_ lit 

No. Suffix 

A 7 SC 920 R 6_ 

ON Cod* Symbol S*r No SuNi« 

7 S 36091 BC 


Vritory 


Inlt/Off Cod# CI«m Lira 


Agency/ Code 


0110 ALLIED 


obliJCyV’BD. OF ED. CENTRAL SCHOOL DISTRIC T 3 T7 

SS£3f. ,S0 »"• ST - NT. KISC0. K.fcpp 

HARTFORD NATIONAL BANK AND TRUST COMPANY Drivr 
Hartford, Conn. 

To tha ofdar of • MAX E. GREENBERG, TRAYMAN, HARRIS 
CANTOR, REISS & BLASKY 
30 VECEY STREET 
NEW YORK, N.Y. 10007 


In Sanitation of 

LEGAL 3/7/68 TO 5/13/70 
70 ICO FEE: 10,800 EXP: 296.84 


*tna Llf* ln.ur.nc. Comp.ny or Th. *lna C..u.lty and Sur^omp.ny or Th. Standard F.re ln.ur.nce Comp.ny 

2069=) 7 10 2II" <:□ i i i"'0 3E>qi: 0000000 LB»' 

<I7IS-All 1.70 
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DEFENDANT AETNA'S EXHIBIT N 


Aetna Casualty £* fvrcty Co. 

^675 Main Street 
nr it peport, Cor nccti cut 
Attention: Michael J. Euckrnlr, 

Soper i n t. c. * i de n t 


June 1, 1970 


DimsiiKcv 
2/2'./Co 
2 / 28/08 
3/21/68 
3/21 /6f 
3/1/68 
10/14 '65 
10/14/68 


Rg: Board of Education 

r -rrrr Central School District No. 2 . . . .$10,800.07 

Hi. call to Hartford, Conn. 

Tel. call to Hartford, Conn. 

Purchased Index No. # 

Filing petition. 

Telephone call to Hartford, Conn. 

Tel. call to Bridgeport, Conn. 

Tel. call to Hartford, Conn. 


$3.50 

5.06 

5.00 

15.00 

3.08 

2.04 

5.70 


3/21/68 


3/26/68 


Photostats 

Mine. rir.bursf'T.-.ents (fare:., 
postage, local cells, etc.) 


234.14 

25.24 


298 ./.'. 


Total ". $11,098.8-'. 


3/7/68 


3/15/68 


3/20/68 


Fi e.o notf-e of appearance; prepared affidavits of service- 
discussed removal with Deputy District Clerk; checked the ’ 
provisions of Title 28 relative to removal and cases cited; 

Telephone conference with attorney relative to stipulation for 
extension of time. 

with r ^fn^ Ce °°"f erence relative to removal; telephone conference 

Bu-km^ ^ V rc< l ulred ; telephone conference with 

Bu-kraii, telephone conference with carew; prepared petition 
for removal; ppepared affidavit of service. 

Interoffice conference relative to removal; telephone con- 
fetence with attorney who desired extension of time which we 
would only grant on stipulating consenting to removal; Ione 
discussions with attorney; attended Court and filed petition. 

Telephone conference with attorney; discussed pending decisions 

P rcViOUS ar £ ued in controversy directly between Board 
and Fabrizrio; concerning claimed lack of Jurisdiction of 


DISBURSEMENTS 
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DEFENDANT AETNA'S EXHIBIT N 

Aetna Caruilty 

Re; Beard of Education - 2 - 


June 1, 1970 


3/27/08 


Federal Court over public body; relative to stipulation 
holding up complali t until decluion; concerning stip¬ 
ulation per jurisdiction if sustained in Federal Circuit 
Court on pending motions; will forward papers on pending 
motions; refused to agree to anything at present nut we 
will decide concerning stipulation end time to f'ie 
complaint; dictated memorandum concerning illegality 
as a defense to Surety. 

Received motion papers in Fabricate action and stipulation 
extending fctne, etc. Interoffice memorandum criticising 
proposed stipulation. 


3/28/68 Interoffice conference relative to extension of time to 
serve complaint; possible loss of right to remove; 
we will return stipulation with statement, it may affect 
our removal rights. 

3/29/68 Telephone conference with attorney relative to our refusal 
to stipulate as suggested; they refused to stipulate to 
consent to removal arid to waive objections etc. 

4/1/68 Received modified stipulation; telephone conference with 
attorney relative to further r.odification. 

6/19/68 Interoffice conference relative to jurisdiction; 

10/4/68 Telephone conference with attorney for Fabrizzio relative 
to decision of Judge Ryan on motion for summary Judgment 
made by Board; discussed Fabrizzio's quantum meruit claim; 
discussed decision that board is entitled to part of 
completion costs and part of money Lack that was paid 
under contract; discussed decision supplemental agree¬ 
ment was part of original contract. 

10/8/68 Telephone conference with attorney for Fabrizzio relative 
to intention to appeal. 

10/9/68 Received copy of decision of Judge Ryan concerning 

jurisdiction over Board of Education and examined same. 


I 
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DEFENDANT AETNA'S EXHIBIT N 

Aetna Casualty 

Re: Board of Education . •» _ 


June X, 1970 


10/10/i>8 I checked correspondence; dictated detailed lette- 
to Buckuir, copy to Wulker. 


10/11/68 Studied Judge Ryan's 
to Board of Education 
co ap) aint. 


decision granting summary judgment 
, and dismissing Fnbiizaslo's 


10/14/68 


Interoffice conference concerning proposed meeting with 
attorney for Fabrizrlo relative to formula for repayments 

and nnn«fhi i0 tG liOUrd o£ K^ucation; suggested $172,000.00 
and possible excess cost of completion; telephone 

conference with attorney for Fabrizzio; telephone 

conference with Buckmir; telephone conference with 
waiuer. 


10/15/68 l/rote Buckmir and Walko 
stipulation for service 


r; checked file concerning 
of complaint. 


10/24/68 Further study of judge Ryan's decision concerning (nrls- 

rsh-d°°| ln preparation of conference with Buckmir, Walker, 
FabUssio and attorney; they will not appeal and will 
refuse to cooperate In defending claims unless we release 
part of security; suggested getting Board to limit 
recovery to $50,000.JG and try to recover against San 
M rco which might leave Fabrizzio a surplus; we refused 
° Ut a " ythin 8 with attorney for Board concerning 
appraised aCCl ° n; Buckinir wtl1 ha ve Darien property 


11/27/68 Received copy of memorandum from Buckmir relative to 

? r °??w y at ^ ached *» attorney for Board called relative 
to tiling of notice of appeal by Fabrizzio 


10/28/68 Telephone conference with attorney for Board relative to 
or^San^Marco n"! £ ° ° £ 


11/6/68 Received stipulation and executed same. 

11/26/68 Telephone conference with attorney for Board relative to 
extension of time; relative to notice of appeal filed. 
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Aetna Ci'- 
Re: Boa 

12/2/C 6 
12'16 /6t 

12/19/68 

2/18/69 

2/20/69 

2/21/69 

2/25/69 

3/5/69 

3/13/69 

3/27/69 

3/31/69 

4/2/69 

4/17/69 

4/18/69 

4/21/69 


DEFENDANT AETNA'S EXHIBIT N 

3 OC J L y 

ird of Education - 4 - Juno 1, 1970 


Received .stipulation extending time and executed same. 

Telephone conference with attorney relative to further 
extension. 

Received stipulation. 

Telephone conference with attorney for Board relative 
to further extension; ne expects appeal papers 
momentarily. 

Received stipulation. 

Interoffice conference relative to request for further 
extension of time, and advisability of refusing some. 

Telephone conference with attorney concerning stipulations, 
pending status of appeal, etc. Wrote attorney. 

Received ccr.forr.ed copy of stipulat ion; extended time 
to terve conplaint to March 14. 

Received complaint and examined sair.e; Interoffice memo¬ 
randum concerning pleading of Illegality and cec jjdlcata; 
started research on non-liability of surety in Illegal 
contract. 

Worked on draft of answer. 

Called attorney. 

Dictated stipulation extending time to answer; wrote 
attorney. 

Attended Court and filed stipulation extending time to 
answer. 

Checked with Clerk concerning approval of stipulation 
by Judge. 

Examined exhibits on previous trial on Fabtlzzlo's suit 
concerning legality of contract; wont over McLean's 
decision and Ryan's decision; obtained copy of 







DEFENDANT AETNA'S EXHIBIT N 


Aetna Casualty 

Ro: Board of Education 


June 1, 1^70 


4/22/69 

4/23/69 


4/24/69 

4/23/69 

4/30/69 

3/1/69 

5/2/69 

5/9/69 

5/12/69 

5/13/69 

6/3/69 

6/11/69 


supplemental agreement; interoffice conference 
relative to answer. 


Interoffi 

ansv-.r an 


ce conference relative to answer 
J special defenses; reiearch on 
udguant. 


; worked on 
motion for 


Telephone conference with attorney tor Fabrinaio con¬ 
cerning appeal; drafted notice of notion; Section )(r) 
statement; affidavit in support of notion; started 
dra^t oi orief in support of taocion; interoffice 
conference relative to modification of answer. 


Completed brief; checked citation of cases outside of 
New York; checked draft of brief. 


Checked further decisions on effect of illegality on 
sureties; further study of McLean's and Ryan's decisions 
Interoffice conference. 


Modified brief; further research relative to res iudicata* 
interoffice conference relative to defcnsB of estoppel, 
c t c • 


Called attorney relative to extensions; research con 
cerning defense of fraud. 


Completed research on defense of fraud. 


Modified brief in support of motion for 
medified affidavit and 9(g) statement. 


summary Judgment; 


Dictated redraft of portion of statement, affidavit 
memorandum. 

Rechecked drafts of motion papers. 

Draft of stipulation extending time of answer. 

Telephone conference with attorney relative to extension 
of time; relative to contention that the public interest 
is superior to defense of surety; wrote attorney forwarding 
stipulation; started research relative to contention 
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DEFENDANT AETNA'S EXHIBIT N 

AfcCi.a Casualty 

Re: Board of Education - 6 - June 1, ) <)70 


concerning public interest. 

6/12/69 Interoffice memorandum concerning contention relating 

to public interest; research on discharge of guarantor 
when principal contract is illegal. 

6/16/69 Filed stipulation Federal Court for submission to 
Judge. 

6/18/69 Drained memorandum concerning obligations on public 
contracts as being similar to private con( ra;. ,- ;s. 

7/21/69 Worked on answer. 

8/13/69 Catleu attorney and arranged for further stip uncle n 

extending time; diatatud letter to attorney forwarding 
stipulation. 

8/27/69 Received executed stipulation; submitted stipulation 
to Court for signature. 

9/3/69 Attended Court; obtained confor.v.od copy of stipulation, 

9/5/69 Worked on revised answer. 

9/8/69 Interoffice conference with reference to draft of answer; 
modified same. 

9/12/69 Called attorney relative to further extension. 

9/15/69 Worled on revisions of answer. 

9/29/69 Drafted and dictated revised answer; examined findings 
< of facts. 

9/30/69 Examined draft of revised answer; further nodific«tlons; 

interoffice memorandum relative to same; Interoffice 
conference relative to possible Jury trial. 

9/30/69 Interoffice conference with reference to answer. 


10/1/69 Further revisions in answer. 
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DEFENDANT AETNA'S EXHIBIT N 

Aetna C‘3Valty 

Re: ;;oard ot Education - 7 - June 1, 1970 

10/2/69 Dictated stipulation extending time to answer; 
dictated letter to attorney. 

10/3/69 Served answer; prepared aifidavit of service. 

10/8/69 failed attorney relative to stipulation extendin’ time 
to answer to be submitted with answer for filing? 

10/10/6? Attended District Court; submitted stipulation for 
signature. 

10^15/69 Telephone conference with attorney for Fabrizzio 

relative to status of appeal, which v;as dismissed as 
premature; discussed possibilities of settlement; 
discussed proposed application, to Court for percilssion 
to appeal; discussed effect of Circuit Court decision. 

10/13/69 Filed answer with Court. 

10/16/69 received noti of issue filed by Board; discussed 

possible settlement by Fabrizzio of $23,090.00; dis¬ 
cussed possibility of including Aetna in proposal. 

10/20/69 Received corrected note of issue; called attorney 
relative to error in note of issue. 

11/6/69 Telephone conference with attorney for Fabrizzio 

relative to further conference with Fabrizzio; District 
Court called relative to note of issue and fixing time 
for urgu:..ent of motion to strike note of issue; examined 
Fabrizzio 1 s objections to note of issue being filed; 
research relative to note of issue. 

11/7/69 Received affidavit in opposition to objection to filing 
of note of issue; attended Judge Metzner; Fabrizzio 
• granted to January 5, 1970, to complete discovery; 

discussed application to Judge Ryan for permission to 
appeal with stay of all proceedings. 

11/10/69 Telephone conference with attorney relative to suggested 
stipulation for a Jury trial; we refused. 





DEFENDANT AETNA'S EXHIBIT N 


Aetna casualty 

Re: Board of Education - 8 - June I, 1970 


11/13/69 Further discussion with attorney concerning stipulation 
for jury trial. 

11/17/69 Received notion relative* to jury demand. 

li/18/69 Research relative to ucir.nnd for jury trial; drafted 
brief; worked on answer ini; affidavit. 

m 

11/19/09 Checked draft of brief in opposition to motion for jury 
and modified same. 

11 '2 1/69 Further research on motion. 

11/24/69 Completed draft and dictated affidavit.; worVr 1 on 
memorandum of law; interoffiefc conference rel-it ive 
to same; telephone conference with WalKer; checked 
exhiDits Noven.ocr 23th; checKed changes in motion 
papers lor su;m;r:ry ,udgment; affidavit r.ni brief 
on motion for Jury trial; served affidavits and so 
forth in opposition to motion for jury trial; 
prepared affidavit of service. 

11/26/69 Delivered motion papers to clerk. 

12/1/69 Worked on preparation for argument; Lnteroffice con¬ 
ference. 

12/2/69 Attended Federal Court on notion for jury demand. 

12/16/69 Attended Court. Received decision granting right to 

jury trial as matter of d scretion; worked on modifi¬ 
cation to motion papers relative to summary judgment. 

1/14/70 Worked on motion papers; worked on brief; interoffice 

conference relative to modification of motion papers on 
summary judgment. 

1/15/70 Conference with attorney for Fabrizzio relative to denial 
by Ryan of motion of leave to appeal; discussed status 
of discovery proceedings etc. 
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DEFENDANT AETNA'S EXHIBIT N 

Ae<:na Casual tv 

Rt: Board o £ hduc. Lion - 9 - June 1, 1S70 

1/13/70 Checked notice of motion, statements required by 
rules, affidavits, etc. 

1/16/70 Attended Aetna Office; had affidavits sipped; nerved 
notice of motion ?uu oriel by nail; dictated affidavit 
of service. 

Conference with attorney for i’abri;:/.io concerning 
answi rs oy goaru to ill terrop.it Lor act ; went over :.«u r. 
in detail; hud total uUi.w ;.» 6 of ^422,000.00 p:u«; 
liquidated damages of .y91.000.00; claims of other 
contractors for delays, etc.; return date of notion 
required to be changed by Court; wrote attorney con¬ 
cerning changed date; filed notion with Court Clerk. 

• 

Received and examined answer to interrogatories hy 
Board; telepnono conference with attorney for rabrizaio 
relative to examinations before trial; interoffice 
conierence relative to letting completion without 
competitive bidding; research relative t'nrcto. 

Attorney caLlcd relative to adjournment of :*otion with 
previous service of answering papers. 

Received stipulation adjourning motion; executed and 
returned same. 

2/16/70 Judge's secretary called relative to return of motion 
date; apparently error in return date; had same 
corrected. 

2/18/70 Received Board's cross motion for surrcnary Judgment and 
•xarained same. 

2/20/70 Interoffice conference relative to motion; called 

attorney relative to brief not received; arranged to 
adjourn motion by reason ,^f delay in service of brief; 
telephoned conference with attorney for Fabrizzlo to 
express status of examinations before trial etc.; 
interoffice conference relative to decisions concerning 
recovery on quantum meruit where illegal contract in¬ 
volved; called attorney relative to service cf memorandum; 


1/28 770 
1/30/70 


1/19/70 


1/26/70 
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DEFENDANT AETNA'S EXHIBIT N 

Aetna Casualty 

Re: icard of Education - 10 - June 1, 19/0 


prepared stipulation and wrote attorney. 

2/21/70 Worked on reply affidavit. 

2/22/70 Worked or reply affidavit. 

2/24/70 Interoffice conference relative to reply affidavit; 

attorney rallc-d to arrange for further extension for 
service ot brief ana adjournment of .notion. 

2/23/70 Interoffice conference relative to reply affidavit. 

2/26/70 Examined draft of reply affidavit; modified same; 

telephone conference with Walker; Clerk refused 
stipulation for extension on the ground it \;as third 
adjournment; conference wrth Clerk who agreed to 
accept stipulation. 

2/26/70 Received stipulation in trail adjourning motion and date 
for service of Eoard's memorandum; checked motion to 
intervene concerning content: irrru of knowledge l.y 
Aetna as to illegality of contract; modified affidavits; 
filed stipulation in motion part. 

2/27/70 Motion Clerk will refuse to accept stipulation. 

3/2/70 Received stipulation back in mail; called attorney; 

interoffice conference relative to reply affidavit; 
telephone conference with Dana; attended Aetna obtained 
signature to affidavit. 

3/3/70 Attended Motion Calendar; application of Board for 

adjournment granted; conference with attorney for Board; 
they will rely on payment bond decisions and that tax¬ 
payers stand in t^he same position as a third party 
beneficiary; the violation of the Bidding Statute was 
a secondary violation, and since the Board is going to 
be permitted to recover against Fabrizzio, and since 
the Surety's liability is measured by those of its 








DEFENDANT AETNA'S EXHIBIT N 


Aetna Ca 
Re: Lon 

3/4/70 

3/6/70 

3/9/70 

3/10/70 

3 / ll/70 


3/12/70 

3/13/70 

3/16/70 

3/17/70 

3/19/70 

4/23/70 

5/12/70 


.unity 

■J of Education 


“ 11 “ June 1, 1970'®“ 


principal, Aetna should be liable. 

IntCiOii^ce mcno ran dura as to surety not guarantee inf- 
a nullity. 


Attorney called relative to delay In serving meuiorandun. 


Receive i memorand v.i in 
commenced prepaiation 


opposition at:u went 
of reply memorandum. 


over 


same; 


Examined Hoard's memorandum; interoffice conference 
relative thereto; research. 


Checked Education Law concerning approval of plan 3 and 
specifications; telephone conference with attorney 
for Fabrizzio; called attorney for Hoard; further 
telephone conference with attorney for Fabric;:io; 
attendee uiiiee of attorney for Fabrizzio; went over 
papers in their file; obtained briefs and record on 
appeal; drafted remo ran dura in reply. 

Interoffice conference relative to various citations; 
prepared memorandum distinguishing cases cited by 
board. 


Continued work on reply memorandum; telephone con¬ 
ference with attorney for Fabrizzio; culled motion 
part ot court; served reply brief in support of motion 
for summary judgment and an opposition to cross motion; 
prepared affidavit of service. 

Worked on preparation for argument of motion. 

Attended Court; argued motions. 

Dictated letter to Walker forwarding motion papers. 

Received notification of the status of Fabrizzio v. 
Board; telephone conference with attorney for Fabrizzio 
concerning discovery proceedings, etc. 

Attended Court, obtained decision on motion for judgment 
and cross motion. 






2 34 

DEFENDANT AETNA'S EXHIBIT N 

Aetna Casualty 

Be: Board or Education - 12 - June 1, 1.970 

5/13/70 Obtained copy of judgment entered by Clerk; prepared 
copic3 of notice of entry; served judgment with 
notice of entry; prepared affidavit of service. 
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DEFENDANT AETNA'S EXHIBIT N 




Aetna C<' unity rod Surety ( ouipany 
151 WHlirm Street 
Nev* York, N. Y. L0C33 


May 5, 1972 


He: Hoard o c education, Central 
Schoo' LM/i riot Mo. 2, 

I’-iClod May 1/}, 1970 to 
April 12, 1972. 


$ll,9i)3.50 


D is burr. ov 

hit 8 . : 




5/12/70 

Tel. 

call 

to Hartford. Conn. 

10/76/70 

Tel. 

call 

# — 

to l*r ideeport, 

Conn 

4/23/71 

2/16/72 

Tel. 

it 

call 

II 

to Bridgeport, 

II 

Conn 

II 

2/3/72 

n 

II 

II 

II 

2/16/72 

ii 

ft 

If 

II 

2/23/72 

Went 

to Bridgeport, Conn. 



(Mile 


tolls, etc.) 



Photostats 

MUc. Disbn. (postage, fare, 
local calls, etc.) 


$ 1.70 

.75 
1.10 
2.55 
2.20 
1.10 

10.50 

123.25 

37.90 


101.05 


Total Due.$12,034.55 


5/12/70 


5/14/70 


Received decision granting our action to dismiss 
or the grou.id of illegality of prime contract; 
numerous telephone conferences with attorneys for 
various parties and Walker of Aetna; discussed 
with Clerk tf Court entry of Judgpxint; attended 
court and obtained opinioo. 

Telephone conforence with Buckmlr dative to 
proceeding against Fabrlzio. 
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DEFENDANT AETNA'S EXHIBIT N 


Aetna Casualty & Surety 
Coup: ny 


May 5, 3.972 


5/15/70 

6/4/70 
6/5/70 

7/13/70 

7/JJ/70 

7/14/70 

8/13/70 

10/6/70 


- 2 - 

Re: Board of Education, 

Central School District 
Mo. 2, period Kay l/» f 
,19 70 to Apr i l 12, 3 972 


Telephone cor.feveree with r.ynos relative t o 
attcrtpulTR to dls;>r su of U.c entire * .ties; ho will 
tailc to .avnor relative to a token payuiar.t; wouJd 
J.iko rr.id: c'i of c.va* Jawaclta arid uf 3 3 try to v?o**k 
out ritualior. v;ith IV.hr ir.In. 


Received notice o£ appeal; odviac Killer. 


Wrote Bucktair with copy to Talker forwarding copies 
of notice of appeal. 


Telephone conference with attorney for Beard 
relative to extension of ti;.e to perfect appeal 
lor i.'.oti.n to rca/gue; refuted rim to rear rue; 
checked rules of Southern District; only 10 tiuya 
notion tc rei.rjuo. 


and 

for 


Conference with attorney for Board; he claimed 
limitation of 10 days does not apply to newly dis¬ 
covered evidence; obtained catena ion to October 
for appeal. 


Received stipulation extending 
attorney for Fahrtnio relative 
Mars-Normul, dit cussed possible 
Fnbrizio. 


tine; conference with 
to examination of 
settlement with 


Received memorandum 
Fcbrli-lo; telephone 
Ing possible sale of 
to wife. 


concerning railroad property of 
conference with Euckmlr concern- 
property; wo will offer one-half 


Q)%ck stipulation concerning extension of tine to 
perfect record on appeal expiring October 15. 
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Aetna Caau 
Company 

10/)./*/70 

10/15/70 

10/16/70 

10/26/70 

10/28/70 

11/19/70 

11/20/70 


DEFENDANT AETNA'S EXHIBIT N 
ilt:y 6i Surety 


5, 1972 


Re: Board of Buucrcion, 

Central School District 
Ho. 2, her Led lily 16, 
1970 t o j.vrjj 12, 1972 


Ch-ckeo flic concern Irg untry of J irl frron t; telephone 
conference t Lth attorney for Board relative to 
further exi-rslon of tI t® to December; printed 
hove? bar ; telephone cinfc rmca with attorney for 
FnbrUlo; time vac extended to ?.ervo pre-trial 
memorandum; nan iinreo 13 coring up for trial in 
November or Jinoary crd so lortn. 

executed stipulation extending time ior transcript 
record on appeal to November. 


Wrote to 2ur.kc.ir. 


Telephone conference with Buckmir relatLve to inform¬ 
ation required. 


Received copies of letters of Bucknir to Walker and 
to attorney in Connecticut. 


Received copy of BuckmLr'c memorandum to Walker with 
copy of Baldwin's letter to Buckmir. 


Check schedule of payments submitted by Buckmir Lndi- 
catLng Aetna oisbursed $116,000; checked fil* relative 
to appeal; extension ran out on November 15; conference 
with attorney for Fabrizio re pre-trial statement; 
discussed amendments and so forth; dictated letter to 
Powers listing various Items of information to be in¬ 
cluded in pre-trial memorandum and indicating list of 
cla Lias pi id by Aotna. 


Checked Second Circuit appeal rules- 
faience. * 


interoffice con- 


\ 


12/3/70 
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DEFENDANT AETNA'S EXHIBIT N 
Aetna Cii8a~lty 6; Sure y 

Company -4- yay 19/2 


Re; Foard of Euuoation, 

Central School District 
No. 2, ?otloii l ly 14, 
19/0 to ..,.rli. 12, 1972 


12/23/70 

12/23/70 

1/12/71 

1/13/71 

1/20/71 

1/21/71 

1/25/71 

3/9/71 


Confarcic* with at tornev for FnbrlrJo; ho r,cnt list 
of payments; hln pre-trial otaterent lo ready; ad¬ 
vice ro)at vr. ^o expiration of oxt out* Ion on op.neal 
on i ovonil.er 1 >. 

Telephone conference with Walker concerning r.noo« 1 
and rolatlva to converoatIons v’lth attorney lor 
Fabrlzlo. 

Received call from Clerk of Southern District Court 
concerning pre-trial conference on for tomorrow; 
interoffice conference relative thereto; conference 
with attorney tor Fabrlzlo. 

Appeared ip U.S. District Court; attorney for Board 
applied for extension of tine. 

Interoffice conference relative to pretrial scheduled 
for tomorrow. 

Attended pretrial conference; attorney for Board did 
not appear; matter adjourned. 

Attended Dl: frict Court on pretrial; postponed to 
February 9. 

Received letter from Buckmir with correspondence 
from Baldwin; checked re Connecticut proceedings and 
possible sale of railroad property; called Clerk of 
Circuit Court relative to motion to dismiss; 
ascertained motion days; telephone conference with 
Walker; advised the proposed settlement of $25,000; 
discussed motion to dLsmlss appeal; he does not 
desire to negotiate with FabrUio until the case Is 
determined; conference with Powers; he filed pretrial 
order; discussed motion to dicmLss counterclaims In 
his suit and motion to dismiss appeal. 






DEFENDANT AETNA'S EXHIBIT N 


Aetna Cai ualty 6» Surety 

Company -5- Key 5, 1972 

Re: Board of Education, 

Central School Diotrl.ct 
Mo. 2, Period Day 14, 
n7 0 to April 12. 19 72 


3/9/71 Inter off ire conference relative to motion to dismiss 

appeal; ua will bold off until attorney for Fabrizio 
presses for pretrial order. 

3/11//I Wrote Buckmlr and Walker; conference with attorney 

for Fabrizio concerning Connecticut attach: nr a; 
diacu.&ed possible rettlcment agreement with Fabrizio. 

3/12/71 Received copies of letter from Buckmlr to Walker and 

Baldwin. 

3/15/71 Received Walker's memorandum relative to Fabrizio 

situation ana tele of property. Interoffice confer¬ 
ence relative thereto; conference with attorney for 
Fabrizio; discussed possible settlement; discussed 
motion to dismiss appeal and so forth; attended 
Clerk's office and obtained certificate required for 
motion to tismiss appeal; attended Court of Appeals 
as for motion dates; started drafting motion papers 
to dismiss appeal. 

3/17/71 Received letter from Powers; examined motion by Court 

with respect to Board's attorney falling to file pre¬ 
trial papers. 

3/18/71 Received copy of Baldwin's letter to Buckmlr relative 

to objections to attachments and contention of in- 
cons Lsteut positions in claiming bond was illegal; 
dictated letter to attorney clarifying Aetna's 
position In distinguishing between performance and 
payment bonds; checked draft of motion to dismiss 
appeal. 
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DEFENDANT AETNA'S EXHIBIT N 

Aetna Casualty & Surety 

Company * .5. 


May 5, 19/2 


Ho: Board oi Education, 

Central. School District 
No. 2, Period May l/ } , 
1970 to Aorll 12, 1972 


3/19/71 

3/22/71 

3/23/71 

3/24/71 

3/25/71 

3/26/71 


3/30/71 

4/1/71 

4/2/71 


Reviewed co/rospondance received from Kvdaair and 
copies of Fa or izLo'a financial etatenante; discussed 
effect of ill-g'^1 contract: on indemnity agrenn^nt. 

Research concerning effect of a legal contract on 
indecnity agreement; dictated lette r to Buclaair 
with copy to Walker. 

Received letter from attorney for Fobrizio concerning 
escrow propoaal and examined the shrug; dictated letter 
to Ruckmir with copy to Walker. 

Chackod motion papers. 

Served motion to dismiss appeal; prepared affidavit 
of service. 


Telenhone conference with Baldwin concerning situation 
relative to property in Connecticut ; gave him status 
of matters in action pending. Telephone conference 
with r>uck:otr; discussed possible ecttlea#znt; discussed 
offer of escrow and limited to $91,000 while we have 
disbursen>ents of $114,000; we will inoist on escrow 
of entire sus-s; conference with attorney for Fobrizio. 

Received copy of Buckmir's memorandum to Walker as 
to status cf matters. 


Examined correspondence of Baldwin relative to piscina 
funds in escrow or putting up bonds. 


Received copy of Buckmir's memorandum and copies of 
Baldwin s letter to Town attorney with respect to 
attachments and so forth. 





DEFENDANT AETNA'S EXHIBIT N 


Aetn^ Casualty & Surety 
Com pan y 


r.a: I?oar of 2-ducatIon, 

Central School District 
No. 2, rex Led h.ay 14, 
1*70 to April 12, 1972 


Hay 5, 1972 


4/6/71 

4/6/71 

4/7/71 

4/8/71 

4/9/71 

4/12/71 


4/13/71 

4/14/71 


Received copies of n-euorandi re elates, loss tacts 
and go forth; dictated letter to nttorn-v for 
Fobs lulu. J 

piteroffLca conference relative to action ana inn t 
indemnitor Fabrizlo. 1 

Received and examined notice of intention to include 

ltC 7t , ieccrd on fl fpcal; attended District Court 
and Circuit Court and checked original papera on file- 
ascertained Ryan's decision was omitted; interoffice 
conference; checked Rule 10(b). 

Went over file as two additional Items for record on 
appeal; telephone conference with attorney for board 
relative to withdrav,ing motion to dismiss which we 

re^or° d ’ <U ° cu5sod add ltl°n*l Ueius to ba Included In 


Dictated counter-designation of papers for record; 

«tiac» fr 1 C ° ■ lct ? cne y for Board; prepared 
extracts of documents for record. 

r«L«h-“f^^ 1 a J" ° PP ° Sttl0n to moc f°n to dlscles; 

research, appeared in Court of Appeals and argued 
notion; motion denied on condition that record be 
transmitted with briefs within 3 weeka; received from 

b^SeM 016010 ^ 0 ^ Concernin S Fabrizio being back in 


Dictated letter to Buckmir relative 
request for information relative to 


to status and 
premiums. 


Interoffice conference relative to contentions In 

had°r^ n «. Uf 5 ldaVl r ° n motlon t0 dismiss but Aetna 
had receivod premiums which would bo required to be 

returned; ergued It we. not paid by throat d; th. 
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DEFENDANT AETNA'S EXHIBIT N 


Aetm C-3tal;.y & Cure* y 

Company -8- hay 5. L r J72 

Re: Borrd of Education, 

Central School District 
No. 2, roriod liay 14, 

19/0 to A or <). 12, 1972 


(Cont.) 
4/14/71 


4/16/71 


4/19/71 

4/21/71 

4/26/71 

4/27/71 


liability to refund is on the general contractor not 
cn creditors paid b" hlu; filed intention ao to 
count :r-' ',C3 Ignatlone m record; telephone conference 

with Baldwin ao to status. 

Telephone tonforenco with Clerk of District Court 
relative to counter-proposal for record; indicated 
Ltczs adrtissibla and one item to be stipulated; 
conference with attorney for Fabrizio; attorney for 
Board is in default in filing pre-trial ijyjuioranduw; 
advised him to make motion. 

Received copy of order from Circuit Court of Appeals; 
record and briefs to be filed by liny 3. 

Received and examined correspondence relative to 
FabrLzlo'r North Carolina operations. 

Received copy of Buckmir's memorandum and copy of 
Baldwin 1 o letter rolotiva to proceedings tn 
Connecticut; sale of Darien property apparently fell 
through. 

Telephone conference wLth Buckmir relative to hearing 
on hay 3; he needs executed copies of bonds; checked 
the file; obtained copies and forwarded same. 

Received copies of letters of Buckmir to Baldwin and 
Baldwin's lettor concerning hearing; telephone confer¬ 
ence with Buckmir; received record on appeal and 
examined same. 



4/28/71 
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Act "»n Cr 
Ccnp my 


5/:/7l 

5/4/71 

5/7//1 

5/7/71 

5/8/7J 

5/10/71 

5/11/71 

5/12/71 

5/14/71 

5/17/71 

5/18/71 

5/19/71 

5/20/71 

5/28/71 


DEFENDANT AETNA'S EXHIBIT N 
ry 6: Surety 

-T- 

Pc: Board of Education. 

Control Bchcol District 
Do. , Period y r4, 
l‘<70 to Apr! 1 '» 2, ) , 7 2 


Hay 5* 1972 


Ilccolvad copy of Aetua'e r:*cr, .?rand>ui to 
received 'n.l tr<: mined brief of Jward of 

interoffice conference relative thereto 


Bale .g in; 
dJucatiou; 


Worked on craft of brief on appeal. 
Worked on draft of brief. 


V.’orked on draft of brief; prepared fo;.ui of tLsa 
for ar-uvor.t and fo?v;ar»'od to dealt; received copies 
of Buckmir memorandum and Baldwin's letters. 

Worked on draft of brief. 


Finished draft of brief. 
Checked draft of brief. 


Worked on appeal brief. 

Interoffice conference relativo to brief; worked on 
brlof. 

r 

Completed work on brief; prepared table of cases, 
statutes and to forth. 

Received end examined proof of brief from printer; 
noted typing orrorc. 

Continued correction of proof; chocking modifications, 
and so forth. 

Resd over final brief. 

Received reply brief; Interoffice conference relative 
to same. 
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DEFENDANT AETNA'S EXHIBIT N 
Aetna Casualty & Surety 

Company -10- Lay 5> 1572 

: Board ot f’djcatlon, 

Central School Discrict 
No. Period My 14, 

Vj70 t o /.r-ri.1 1 2, 1972 


5/23/71 

6/1/71 

6/16/71 

7/26/7! 

8/9/71 

8/20/71 

9/14/71 

9/15/71 

9/16/71 

10/18/71 

11/16/71 


11/29/71 

12/15/71 


Wrote Vail; it and Buckrr.lr with copic:3 of briefs. 

Further interoffice conference relative to brlifs. 

Telephone conference with R.'ilch in; dlscusned 
settlement feelers frero Fabnzio; dincusscn rerLrs 
of fraudulent transfer of realty end ro forth. 

received r or rernondr nee anci Evet.orcnda In connection 
wLth losses to date; proceedings in Connecticut 

end so forth. 

Received notice of argument Li Circuit Court. 

Interoffice conference re to argument on appeal. 

Worked on preparation for argument. 

Attended Court of Appeals and argued appeal. 

Tele;hor.c conference with Ladd; discussed argument 
in Court of Appeals. 

Attended Clerk's office concerning possible decision. 

Received various items of correspondence and memoranda 
concerning status of matters in Connecticut and 
Article relative to Fabrizio developing buLldinrs in 
North Carolina. 

Attended Clerk's office in Circuit Court; no decision. 

Received advice of decision reversing ruling; attended 
Clerk s office and read decision which avoided the 
issue and is in direct conflict with decision in United 
States Supreme Court. 
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DEFENDANT AETNA'S EXHIBIT N 


Aetna CaotialCy 6. f-uri ty 

Cowpuny -n. 

Board ',i Education, 
Central fckool District 
Ho. 2, Period ay 14, 

19 70 > o /. , r n 12. 1^72 


lloy 'j, 1972 


12/16/71 


12 / 17/71 

12/18/71 


Studied due ir Ion; iiitsrof f lee con foronca rel/M. 1**5 
to sam?.; studied rules rolative to certiorari.; 
-tilCw require imp—ratLvo public nc>«u /.or review 
before jud^.ent. 

Continued examination of lU>lta oi Sitprous Court 
relative to po.'.»ibility or appeal. 

lurtler study of Court of Appeals decision on 
reversal. 


12/20/71 


12/27/71 


1/10/72 


Wrote Kalker end Uucluair relative to decision and 
cocxen’lug on sane; dictated letter to attorney 
for Fabrizlo. ' 

dictated letter to .Uildwivj forwarding copy of 
decision; received bill of costs for $11,011.95; 
telephone conference with attorney for Board; 
intends to make third-party claims against us in 
state actions where subcontractors are suing for 
delay against tne Board; further interoffice 
conference as to possibility of appeal; interoffice 
memorandum concerning written statements to be 
obtained from Fnbrlzio relative to lack of knowledge 
of Aetna concerning the secret agreement made with 
the Board; obtaining information from underwriters 
and so forth in preparation for trial. 

Conference with attorney for Board relative to hie 
desire to bring vs into State Court actions which 
we refused; advised him of 2-year time limitation 
in bond and so forth; discussed possibility of re¬ 
moval of State Court actions to Federal Court. 





246 


DEFENDANT AETNA'S EXHIBIT N 


Aetna Caaiu liy m Surrey 
Company 

-12- 

Lus 

Board of Education, 


C ;ntral School District 
lio. 2, Period Ilay 14, 
1970 to Aorll 12, 1972 


hay 5, 197 


nun? 

1/21/72 

1/31/72 

2/2/72 

2/3/72 

2/4/72 



Conferences with a'-forncy for Fabrizio as 
request that Aetna carry burden of 
t.’Lch San l n . r co and others; concerning hfa 
wl.at a etna p::y his ices; devised it: would 
discussed previous i) f ;rccMnt made rolati\; 
San Marco. 


to their 
l ion 
requost 
not do oc 
:i to 


Received copy of Baldwin's letter concerning 
renewing denonds on Fubrizlo. 

Conference wLth attorney for Fabrlzio; lie will 
obtain for us copi s of completion contracts; 
discussed status. 

Conference with attornev for FabrizLo relative to 
order he received concerning consolidation of 
pending matters; received order and examined seme; 
Interoffice conference relative to ceu-.cor-order. 

Worked on counter-order; conference with attorney 
fo) Fabrr.zio relative to counter-order; further 
discussion with attorney for Fabrlzio concerning his 
proposed order. 

Dictated affidavit in support of proposed counter- 
order; prepared notice of settlement; attended 
Clerk s office; conference with attorney for Board 
discussed third-party actions he has with other 
prime contractors; dictated letter to Buckmir; con¬ 
ference wLth attorney for Fabrlzio relative to 
modifications In proposed order; discussed claims 
of other prime contractors; he believes all of 
those claims or most of them are subject to de¬ 
fense of failure to file the same with the Board in 
accordance with the requirements of the Education 
Law; defense was not raised by the Board. 


- * 
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DEFENDANT AETNA'S EXHIBIT N 

Aetna Casualty & Surety 

Company , - 

Hay 5, 1972 


2 run 


Ue: J'oard of £d ucc t io r, 

Central »cJicol DlLni’r ict 

N’o. 2 I' it f oci Iny iy, f 
A -) 70 » ° r g 11 j.;> ( X J 7 2 


t ' rc3p - 1 , " clc -> o* -W-ofor-or-dar from 
abrL.Io .. atto.n.*y a t .d c'.cniivi <i <i,-» f :.i r;9 . rr .,,f or . 

cnee with attorney for Fabrizio; reviewed'^::rs-" 

I ornei conplotim contract which w;n coat-plus with 
«n upsr.-t | r i;o. 


2/S/72 


Wrote ftalwln with copica to Bucka.li; 
f< renc'i with Buckmir. 


telephone con- 


2 / 10/72 


Conference wi th r tf 
meeting with Walker 
for agenda. 


oincy for Fabrizio relative to 
in hew York; discussed necessity 


2 / 11/72 


Received nc-tlce from District Court as 

order. 


to entry of 


2/1 urn 

2/15/72 

2/16/72 

2/17/72 

2/22/72 


Received letter from attorney for Fabrizio containing 
agenda for proposed meeting with Fabrizio; dictated ° 
letter to Buckmir detailing Sar. Marco claim. 

Obtained order entered from District Court examined 
same; our form ,as signed and entered; teUphono 
conference with Buckmir; discussed Fabrizio disaffirm- 

tyi advUod that undot th « circumstances 
tnere was no pur pone in meeting with Fabrizio. 

Telephone conference with Buckmir; Walker still 

“ C 0 J Ln£; discussion with attorney for Fabrizio 
to date for meeting; called Buckmir and advised. 

Received by hand Buckmlr's memorandum with codv of 
letter from Fabrizio. Py * 

Conference with attorney for Fabrizio: confirmed 
meeting in Bridgeport; checked San Marco file 
relative to atlpul.tlon with Febrlrlo previously worked 
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DEFENDANT AETNA'S EXHIBIT N 

Aetna Caus&ity 6: Surety 

Company -14- May 5, 1972 

Re: Board of Education, 

Central ;>uool District 
No. 2, '.’or i.od i:ay 14, 

1970 to / r r 1,1 12, 1972 

2/23/72 Attended District Coirt; Xerox coolcs of order; 

attended conference In Bridgeport; wo would bn 
willing to concent to future rioaoa of funds from 
escrow of r.p-rorlu-.taly $2b,000 for payment of 
attorneys fees of labrlzio £ro;a non on in defense 
and prosecuting of ciciiir in San Marco subject to 
Aspinwall'e lien on account and predicated on 
Fabrlzlo withdrawing his letter claiming defense on 
indemnity; Fabricio dosirad release of attachments 
contending property b3l>n;3 to his. wife; indicated 
a lot of facts of which wo did not have knowledge; 
we will be given the facts and work out a possible 
percentage oZ distribution in the event of sale of 
the property. 

2/24/72 Conference with attorney for Fabrlzlo concerning 

possible release of property now; advised him not on 
the basis of the proposal put forth. 

3/7/72 Received copy of Waiker'6 DCtnorandum as to conference 

in Bridgeport. 

3/10/72 Conference with attorney for Fabrlzlo relative to 

pte-trial conference; discussed settlement feelers. 

3/13/72 Attended on pretrial conference in Southern District 

Court; Judge desires to try matter or settle it; 
attorney for Board brought up question of third-party 
suits which he desires to be removed to Federal Court 
and consolidate it; we refused because pre-trial had 
not been held and he has several good defenses which 
he has not availed hLmself of such as general releases; 
failure to make timely notice of claim to the Board; 
and so forth; conference with attorney lor Fabrizio 
who agreed it would be unwise to remove and consolidate 
It; conference with law secretary of Judge. 

\ 






249 


DEFENDANT AETNA'S EXHIBIT N 

Aetna Ci.cual’wy A Surety 

Coropnny -15- toy 5> Vm 

To: of Education, 

Central School District 
Ho, Period ley 14, 

1470 fp April 1.2, i 972 


3/16/72 

3 / 24/72 

3 / 27/72 

3 / 28/72 

3/29/72 

3/30/72 


He cei cc tub; tejit ini amount of correspondence, 

Dele/in, ivuluor and go forth end checked ov.ir gsuo; 
dictated letter to Eucknir. 

Prepared and served answer as thlr d-pnrfv d < ndoutG; 
conference with attorney for F.ibrizio relative to 
pre-trial i>„i Icrch 28; oiscusscd hi 3 original order 
and modifications. 

Attended attorney for Fabrizio's oificcj want over 
hie records concerning trial, and so forth. 

l.’ent over sutttr in connection with pre-trial confer¬ 
ence; interoffice conference relative thereto; 
c ppeared in k'-y', oral. Court; wo will cttcv.pt to prepare 
P^®~tri3A. order end submit sane by April 18; conference 
with attorney for 3oard relative to third-party 
actions; arrange further Looting for April 4 or 6th; 
conference with attorney for Fabrlzio relative to 
third-party claims. 

Interoffice conference relative to Fabrlzio defenses 
as to mi6repracentat ion on the advice of the Board 
and pleading setoffs of contract balance; extras per¬ 
formed; hoard's ciaLma of excess cost of completion; 
advised cannot use contract price to establish excess 
costa since the contract was a nullity; discussed 
possible clulm of damage to the extent of difference 
Ln bids of $223,000; Board also includes claims of 
subcontractors for delays; conference with attorney 
for Fabrlzio relative to thLrd-party claina and proof; 
arrange for meeting for pre-trial order; dictated 
letter to attorney for Fabrlzio. 

Interoffice conference relative to proof that would be 
required eo to carnages by Board under the doc is ion in 
the Circuit Court; checked Federal Rules relative to 
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DEFENDANT AETNA'S EXHIBIT N 


Aetna Oesu'.lly & surety 

Company -16* May 5, 1972 


Re: Bccrd of Cducat ton , 

Cen'.ral toluol Di.atrl.ct 
No. 2, Period lay 14, 

It70 to / r .rU 12 1 19/2 


(cont.) 

3/30/72 joinder of third partien; received Fabrizlo's pre- 

trial order and examined the sarus; vent over 
completion contract u t haro-Norinol. 

4/5/72 Worked on pre-trial order; vent over Interrogator lea 

and record:.. 

4/6/72 Continued work on pre-trial order; conference with 

attorneys for Board and Fubrizio in connection with 
pre-trial order; conference with attorney for 
Fabrizlo relative to schedule of datageo. 


4/9/72 

Worked 

on 

pre-trial order. 



4/1.0/72 

Worked 

on 

pre-trial order; 

conference 

relative to 


amendment 

of our pleadings. 



4/11/72 

Worked 

same. 

on 

pre-trial ordor; 

conference 

relative to 

4/12/72 

Worked 

on 

pre-trial order. 




i 

i 

i 
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DEFENDANT AETNA'S EXHIBIT N 


Aetna Casualty »: Surety Co. 
151 WillIan Ctreet 
Hew Yoi V., li.V. VOOyb 


August 29, 1972 


EoncJ of LMucntlon Control School 

District i’o. 2 us Indicated.$ 7,474.17 


Dlspurcet m nta. 

Photostats $ 75.25 

Mluc. blabs. :*.bo 


_ 12-gi 

Total Due. . . $ 7 , 554.02 


4/13/72 

4 / 14/72 

4/17/72 


4 / 10/72 


1 */19/72 


Checked draft of pre-trial order; Inter¬ 
office conference relative to pre-trial 
order. 

Further conference relative to pre-trial 
order; no-' .fled sume; continued work on 
draft of pre-trial memorandum. 

Worked on pre-trial memorandum; examined 
depositions In connection with preparation 
of pre-trial order; conference wltn attorney 
for Fsbrlzlo; telephone conference with 
attorney for plaintiff; concerning pre-trial 
order. 

Continued examination of deposition; further 
intcr-offlce conference and conference wltn 
attorney for plaintiff concerning questions of 
damages; attended court and discussed pre¬ 
trial order with Judge; discussed possible 
trial dates, time. Issues and so fortn; con¬ 
ference with attorney for Fabrlzlo. 

Continued examination of depositions; con¬ 
tinued work on pre-trial order; conference 
relative to damages; examination of law. 
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4/20/72 

4/24/72 

5/5/72 

5/9/72 

5/10/72 

5/11/72 

6/1/72 

6/6/72 

6/16/72 

6 / 19/72 

6/20/72 

6/21/72 


DEFENDANT AETNA'S EXHIBIT N 


- 2 - 


Recelved copy of memorandum of Walker to 
Euckmir with attached copy of -literature relative 
to Fabrlzio. 

Discussed with attorney for Fabrlzio meeting with 
attorney foe Board. 

» 

Received copy of Euckmir'3 letter to Walker 
relative to Item of realty. 

Telephone conference with attorney for Eoard con¬ 
cerning appearance in court; we nave not received 
hla proposed pre-trial memorandum; discussed call 
with attorney for Fabrlzio; attended court; 
appeared before .Judge; advised we had not received 
plaintiff '3 Board version of pre-trial; conference 
with attorney for Board; went over proposed pie- 
trial additions; discussed our proposed changes. 

Research relative to damages allowed public bouy on 
Illegal contract. 

Received copies of correspondence from Buckmir to 
Baldwin and Darien attorney concerning easement 
agreement and so forth. 

Received copies of correspondence between Baldwin 
and Buclanlr. 

Conference with attorney for Fabrlzio; worked on 
plaintiff's suggested revisions and additions to 
pre-trial. 

Telephone conference with attorney for Fabrlzio 
relative to amendments sought by attorney for 
Board; inter-office conference relative to pre¬ 
trial memorandum. 

Examined briefs and records on appeal. 

Research. 

Conference with attorney for Fabrlzio; discussed 
objections to pre-trial memorandum of attorney for 
Board; Inter-offIce conference. 
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6 / 22 / 1 ?. 

6/23/72 

6/26/12 

6/21/12 

6/26/12 

6/29/72 

6/30/72 

7/14/72 

7/19/72 

7/24/72 

7/28/72 




DEFENDANT AETNA'S EXHIBIT N 


-3- 


Confcrenoe with attorney for Fabrlzlo relative 
to pre-trial additional points; examined pre- 
tila^ r:;vl3'on3 and ed- It Ions of board; dictated 
detailed reply. 

Teaeaicn; conference Pith attorney for Fabrlzlo; 
conference with attorney 1 or t-oaxu vho agreed in’ 
part with our objections; worked on memorandum. 

He >earcn. 


Worked on memorandum of lav; 
with attorney for labrizto. 


telephone conference 


V.’orked on memorandum of law; worked on pre-trial 
order additions and modifications. 

Worked on memorandum of law; worked on pre-trlul 
nc-norendvc; Indicated items acceptable to both 
nidus and those unacceptable; telephone conferences 
v.ttn attorney for Fabrlzlo and attorney for lo-rd; 
went over pre-trial modifications; telephone con¬ 
ference with attorney for board. 

Appeared before Judge; ergued relative to pre- 
trial nrrtr; matter referred to fliglstrate Jacobs; 

! e , fc . f ° r i a3t week of September; appeared 

^f°i € -^fc-strete Jacobs; argued relative to pre- 
trial order; will attempt to revise pre-trial order 
and return on August loth. 


Reviewed pre-trial memorandum; 
ference relative thereto. 


lnter-offlce con- 


delephone conference with attorney for Fabrlzlo; 
dj.3cusued working cut settlement concerning 3 p?.rre 
of property; advise he write to Walker and Baldwin 


Is 


Received 
concernln 
so forth. 


copy of letter from attorney for Fabrlzlo 
f property held by Aetna by attachment and 


Examined previous correspondence In file relative to 
letter .rom attorney for Fabrlzlo; dictated letter 
to Baldwin. 
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DEFENDANT AETNA'S EXHIBIT N 


Aetna Casualty L Surety Co. 

95 Church St *eet 
White Plains, i’r.; York 
Attn: lie. Michael J. Buckmir 
Clrl'.a Meager 


February 5, 1373 


jji nl'UvrcT' *nts: 


Board of Education 
Central School District 
lxo. 2 as Indicated 


$ 5,860.00 


10/27/72 

Mont to irhion Plains, 



N.Y. (Mileage) 

$ 4.10 

11/1/72 

Tel. Call to Rtverhoad, 



V Y 
•» • * • 

1.10 

11/1/72 

Tel. Call to Rivcrhead 

1.70 

11/10/72 

M li ll li 

.00 

11/8/72 

Went to Aetna's Bridge¬ 
port office (Mileage & 



tolls) 

16.75 


Photostats 

95.75 


Mine. Dir.bc. 

25.05 

8/10/72 

Conference, DAT, GMT and 

attorney 


8/15/72 

8/16/72 


_ 

$ 6,014.35 


tlon for pretrial conference, questions of damages, changes 
by attorney for Board and so forth. 

Worked on amendments and supplement to pretrial order. 

Checked changes and additions in pretrial order; objections 
to suggestions of other side; appeared In U.S. District 
Court; Magistrate agreed to Insert statements prepared by 
us; objections to statement by Board. 

Received a copy of letter of attorney for Board to Magis¬ 
trate with respect to alleged omissions from pretrial or¬ 
der; checked same; telephone conference with attorney; 
interoffice conference relative thereto. 


8/23/72 
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DEFENDANT AETNA'S EXHIBIT N 

Actno Casualty & Pur*ty Co. -2- February 5, 1973 

rc: Board of Education, Central School District Mo. 2 


8/24/72 


8/25/72 

8/30/72 

9/11/72 


Telephone conference with attorney for Tabrizio concernj.ng 
Be ir dsu>plc .lent to pretrial order; worked on amendments 
to prettiai o^der. 

Completed ar.ndments to pretrial order; dictated letter to 
attorney lor Board v:iln copies to Magistrate and rtccrney 
for Fabrizio, 


Conference with attorney for Tabriz!©; 
of damages, depositions and so forth. 


worked on question 


Interoffice conference, DAT, CMT and MEG; worked on trial 
brief. 


9/12/72 


Worked on trial brief; interoffice conference relative 
thereto. 


9/13/72 

9/14/72 

9/20/72 

9/21/72 


Conference with attorney for Fabrizio. 

Conference re: modification of trial brief. 

Telephone conference with attorney for Board. 

Worked on draft of supplemental pretrial memorandum; inter¬ 
office conference. 


9/26/72 


Worked on pretrial memorandum; interoffice conference. 


9/27/72 


9/28/72 

10/16/72 

10/17/72 


Research and working on trial memorandum; telephone confer¬ 
ence with attorney for Board; discussed illegality of re¬ 
letting of some of completion contracts. 

Worked on draft of memorandum. 

Telephone conference with attorney for Fabrizio. 

Attended District Court; conference with judge and attor¬ 
neys for parties; procurrod execution of pretrial order 
subject to amendment of course of action for fraud and 
misrepresentation; interoffice conference relative to 
proposed findings as requested by Court. 

Worked on suggested findings and conclusions; telephone 


10/18/72 
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DEFENDANT AETNA'S EXHIBIT N 

Aetna Casualty k Surety Co. -3- February 5, 1073 

re: Board of Lducotion, Control School District Ho. 2 

conference with attorney for Fr.br It: lo concerning now 
proposed contentions.; dictated letter to attorney for 
Board; dictated letter to attorney for FabrLzio. 

10/19/72 Worked on r.omoranduw as to estoppel; cheeked citations; 
worked on final*-.g:> and conclusions. 

10/20/72 Worked on merernndum. 

10/23/72 Completed draft oi memorandum, findings and conclusions, 

10/26/72 Telephone conference v;ith attorney for Fabrizlo relative 
to supplement to pretrial order as to fraud. 

10/25/72 Went over voluminous file; telephone conference with Dana; 
telephone conference with Lueknlr. 

10/26/72 Conference with attorney for FabrlrMo relative to amend¬ 
ments to pretrial order; telephone conference with Clerk 
of Court; further conference with attorney for Fabrlzlo 
relative to additions to pretrial order; modified pretrial 
order; dLctated letter to judge. 

10/27/72 Attended in judge's chambers; conference with Bucknir at 

White Plains; went over files; dictated letter to attorney 
for Beard and attorney for Fabrtzlo and Court; dictated 
letter to Bucktnir with copy to Walker. 

10/30/72 Telephone conference with Bucknlr. 

10/31/72 Telephone conference with Buckmlr. 

11/8/72 Conference in Hartford with Buckmlr, Walker, Wareham, 

Pratt and Christensen. 

11/9/72 Telephone conference with Bucktnir. 

11/24/72 Received copy of Bucktnir letter to Walker concerning miss¬ 
ing underwriting files. 

12/11/72 Telephone conference with attorney for Fabrlzio. 

12/12/72 Studied pleadings as to figures on claims and counterclaims; 
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DEFENDANT AETNA'S EXHIBIT N 


Aet«u. Cacvnlty L Surety Co. - 4 - 


Februnry 5, 1)73 


re: Board of Education, Central School District Ko. 2 


12/1B/72 

12/21/72 


Interoffice conference relative to uinrsinj* ff.)c- 3 . 

telephone conference with attorney for Fabrlalo; discussed 
San Marco case. 


12/26/72 


1/3/73 


licfated letter to iucloalr x;Hh coj 
possible trial date and requesting 
also rel-tive to uissiri" file. 


"J to Valker concernin'* 
xM.tnosses be available 


Telephone cct for< ncc with Fab - lr. Lo relative to trial pre¬ 
paration; dictated letter to lluckrolr; worked on trial pre¬ 
paration; telephone conference vith Buckcir. 
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DEFENDANT AETNA'S EXHIBIT O 


Aetna Casualty U Surety Company 
4675 Main Street 
P. 0. Pox 1930 

Bridgeport, Conn. 06601 -June 3, 1970 

Att: Hr. Michael J. Euckmir 


ads. Adam to Indicated 


$ 950.00 


DifsbMvr.rpent:* 


4/27/70 
5/C/70 
5/7/70 
5/7/70 


Cell 

to 

Bridgeport, 

Com 

it 

n 

II 

ii 

it 

it it 

tl 

it 

If 

II 

If 


$ .71 

.94 
.71 
.71 


Photostats 8.00 

Mine. Disb. (fares, postage, local 

calls, etc.) 9.95 21.02 


Total.$ 971.02 


April 27, 1970 - Telephone conference with attorney for Fabrizio 

advising this matter was coming up for trial in Southern District 
Federal Court; there were no counterclaims; controversy relates 
solely to the amount involved; telephone conference with Buclcnir; 
discussed facts; further telephone conference with attorney for 
Fabrizio as to details of contrvercy; further telephone conference 
with attorney for Fabrizio; advised him we are participating in 
matter; arranged for conference with Fabrizlo. 

May 5, 1970 - Attended attorney's office and examined complete file; 

conference with Fabrizio; further conference at night with attorney 
for Febrizio; went over all details. 

May 6, 1970 - Attended Court and on trial all day; ascertained minimum 

liability of $7,555.00 plus 4 years Interest; telephone conference 
with Buckmir; he believes case should be settled; discussed figures 
for settlement; conference with Fabrizio and attorney after trial; 
went over figures; discussed testimony; fabrizio conceded to 
$7,600.00 with Interest; discussed possible offer of settlement; 
telephone conference with attorney for Adams; discussed possible 
settlement; Interoffice conference relative to various legal quea- 
tloitf • 
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DEFENDANT AETNA'S EXHIBIT 0 

Aetna Casualty & Surety Company -2- June 3, 1970 


May 12, 1970 - Several telephore conferences with attorney for 

Fabrizio concerning settlement i ieures; arrived ac settlement 
figure of s 9,000.00; worked in rcoi.rt with copies of pleadings, 
etc.; telephone conference with W.lker. 

K3y 1.4, 1970 - Obtained releases, stipulatlono, etc. from attorney 

lor plui.utlff; wtote attorney for Fabrizio; telephone conference 
with Fuckmir nnnroving settlement; telephone conference with 
attorney for plaintiff. 

« 

May 15, 1970 - Received check for $9,000.00; wrote attorney for 

plcinfiff. 

May 18, 1970 - Received letter and otipulation from attorney for 

Fabrizio; wrote attorney for plaintiff. 

May 19, 1970 - Submitted stipulation to Court; order filed by 

Court; wrote attorney for Fabrizio concerning general release 


(Trial Judge confidentially advised us after settlement, which 
Wt-B made in Court, that he would have awarded a minimum of 
approximately $12,500.00) 
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PRINCIPAL 
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In the 

United States Court of Appeals 
for the s eoond Circuit 


376—Affidavit of Servict by Moil _ w Th« Reporter Co., Inc., 11 Park Place, New York, N. Y. 10007 

Fabrizio & Martin 

Plaintiff-Appell-Appellant 

vs. 

Board of Education Central School District No.2 of the 
Towns of Bedford, N 0W C a stle North Castle et ol. 

Defendants 

j&tatt of iielu |?orU, (County of iitln Port, bb.: 

Raymond Bp add i ok, f lading duly sworn deposes and says that he is 

agon for Max M. Greenberg th( , atlorney 

lor the above named Additional ^efendant—Appellee herein. That lie is over 
21 years ot' age, is not a party to the action and resides at 8 Mill L ar;e Levittown, NY 

That on the 28thday of August > U* 74 1“-* served the within 

Brief and Exhibit Volume 


upon the attorneys for the parties and at tire addresses as specified below 

1. Louis E. Yavner Esq. 

Attorney for efendant Board of Education .. 

60 ’“‘oat 4-2nrt. Street 
New York, New York 


2. Weinstein, Krulewitz & Weiner Esqs. 
144 Golden Hill Street 
Bridgeport, Conn 06604 


l, y depositing 2 copies of Brief to each 
t(» each of the same securely enclosed in u post-paid 
taiucd iiy the l nited States Government at 
•*** Church Street, New York, New York 


, and 1 copy of Exhibit 

wrapper in the Post Office regu 


Volume to each. 

larly main- 


ireeled to the said attorneys for the parties as lit,ted 


above at the addresses aforementioned, 











